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Table giving the length of common, hip, octagon, valley and jack rafters. 
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Diameter of a circle X 3.1410 cs circumference. 

Radius of a circle X 6.283185 =s circumference 

Square of the diameter of a circle X 0.7854 = area. 

Square of the circumference of a circle X 0.079 5 8 = area 

Half the circumference of a circle X half its diameter = area 

Circumference of a circle X 0.15015 5 = radius. 

Square root of the area of a circle 4- 0.56419 = radius 

Circumference of a circle X 0.31831 = diameter. 

Square root of the area of a circle X 1.128 3 8 = diameter 

Diameter of a circle X 0.8 6 ss side of inscribed equilateral triangle 

Diameter of a circle X 0.7071 — side of an inscribed square 

Circumference of a circle + 0.225 = side of an inscribed square 

Circumference of a circle X 0.28 2 = side of an equal square 

Diameter of a circle X 0.8 86 2 = side of an equal square 

Base of a triangle X h the altitude = area. 

Multiplying- both diameters and .7854 together -- area of an ellipse 
Surface of a sphere X £ of its diameter == solidity. 
Circumference of a sphere X its diameter = surface 
Square of the diameter of a sphere X 3.1416 = surface 
Square of the circumference of a sphere X 0.3183 = surface 
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Number of cubic yards. 1 foot in depth. Length in feet. 
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NAILS REQUIRED FOR DIFFERENT KINDS OF WORK 
1,000 Shingles 3V 2 to 5 lbs. 4d. 
1,000 Lath 7 lbs. 3d. fine. 
1,000' Siding 18 to 20 lbs. 6d. 

1,000' Shiplap and Fencing 20 lbs. 8d. or 25 lbs. lOd. 
1,000' 6" Flooring 25 lbs. 8d. ? 30 lbs. 10d, 
1,000' 4" Flooring 35 lbs. 8d. 

1,000' 2" x %" Matched Flooring 20 lbs. 4d. finish. 

1,000' 1" x 2" Furring lineal foot 20 lbs. lOd. 

1,000 pes. 1" x 3"; Bridging 30 lbs. 8d. 

1,000' Joist on Frame Building 20 lbs. 20d., on Brick 12 lbs. 

1,000' Studding 18 lbs. 203. and 10 lbs. 8d. 

1,000' Finishing 20 lbs. 8d. 
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BILL OF MATERIAL FOE PLAN NO. 64 

180 eu. yds. excavating 

800 eu. ft. concrete 12" wall 

70 perch of stone 18" wall (16%') 
620 yards of interior plastering 
200 yards of exterior plastering 
220 eu. ft. of concrete footing 
670 sq. ft. cement floor 4 
3,600 brick for cross wall 
1,600 brick for chimneys 
700 brick for porches 

32 ft. chimney tile 8" x 12" 
104 lin. ft. 6" x 8" for sills 
28 2" x 10" x 16' for first floor joist 

6 2" x 10" x 14' 
14 2" x 10" x 12' 

24 2" x 10" x 16' for second floor joist 

4 2" x 10" x 14' 
20 2" x 10" x 12' 
10 2" x 4" x 16' for ceiling joist 
30 2" x 4" x 12' 
20 2" x 4" x 10' 
32 2" x S" x 10' for porch joist 

4 2" x S" x 12' for wall plates 

4 2" x 8" x 12' for lintels 

7 2" x 12" x 16' for stair horses 

54 2" x 4" x 18' for outside wall studs 
60 2" x 4" x 16' 
40 2" x 4" x 14' 
12 2" x 4" x 12' 

30 2" x 4" x 18' for first floor partitions 
18 2" x 4" x 16' 
10 2" x 4" x 14' 
12 2" x 4" x 12' 

60 2" x 4" x 16' for second floor pari it ions 
30 2" x 4" x 14' 
60 2" x 4" x 12' 

8 2" x 12" x 10' front porch 
2 2" x 12" x 16' 

80 2" x 4" x 10' rafters 
20 2" x 4" x 16' 
20 2" x 4" x 11' 
40 2" x 4" x 12' 
14 M. shingles 
400 lin. ft. %" x Vs" grounds 
1,600 lin. ft. 1" x 2" furring 

(Con tin tied on page 26.) 
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PLANS AND CONSTRUCTION OF 




PLAN NO. 64 

This cottage, 26' front by 24' deep, has 6 rooms, bathroom and plenty of 
closet room. The height of the ceilings arc: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $10.00. Cost of building, about $2,200.00. 
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PLANS AND CONSTRUCTION OF 



12 rolls of building paper 

6 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 

80 ft. 6" flooring for cellar doors 
1.600 ft. 6" fencing for roof 
1,500 ft. shiplap 
2,000 ft. 6" lap siding 
1,700 ft. 6" fencing rough floors 

2,200 ft. T / 8 " x 314" finished flooring 1st and 2nd fig. 
380 WF%" x 3^4" porch floor 
500 ft. %" x 314" beaded ceiling 
120 lin. ft. 1" x 8" cornice lumber 
320 lin. ft. 1" x 6" 
210 lin. ft. 1" x 12" 
120 lin. ft. 1" x 10" 
48 lin. ft. iy 8 " x 14" 
48 lin. ft. IW x 12" 
80 lin. ft. iy 8 " x 8" 
120 ft. band mould 
230 ft, 3" bed mould 

80 ft. 1" qt. round 
120 ft. T /s" cove 
110 ft. 8" cove base 
1 50 ft. base mould 

280 ft. 8" ogee base 
380 ft. %" qt. round 
40 ft, 3 1 /-" plate rail 
180 ft, picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7 1 - " x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 
6 doors above base 1%" thick, paneled. Interior casing 4" wide, with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" moulded 
head. 

1 front door S'6" x 7'0" x 2%" 
1 eased opening 5 Ml" x 7 '6" 
1 rear door 2 '6" x 7'0" x 1 , " 
5 doors 2'6" x 7'0" x 1%* 1st flg. 

7 doors 2 '6" x 6' 8" x 1%" 2nd fig. 

7 windows 24" x 32" 2 It. 
1 window 28" x 32" 

3 windows 24" x 24" 

1 window 16" x 24" 1 It, 

8 windows 22" x 28" 2 It. 2nd flg. 

2 windows 20" x 24" 

5 windows 14" x 16" 2 It. cellar sash 

(Continued on newt page.) 
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24 2" x 4" x 18' 

12 2" x 4" x 16' 

10 2" x 4" x 14' 

10 2" x 4" x 12' 

22 M. shingles 
360 Urn ft. y s " x %" grounds 
1,900 lin. ft, 1" x 2" furring 

15 rolls of building paper 

12 1" x 12" x 16' shelving 

10 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
2,500 ft, 6" fencing for roof 



BILL OF MATERIAL FOB PLAN NO. 22 

295 cn. yds. excavating 
1,248 cu. ft. concrete 12" Wall 
120 perch of stone 18" wall (I6V2') 
840 yards of interior plastering 
220 yards of exterior plastering 
420 cu. ft. of concrete footing 
1,320 sq. ft. cement floor 
7,200 brick for cross wall 
7,000 brick for chimneys 
4,000 brick for porches 

64 ft. chimney tile 8" x 12" 
28 ft. chimney tile 8" x 8" 
40 lin. ft. stone caps 14" x 5" 
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PLANS AND CONSTRUCTION OF 




PLAN NO. 22 

This bungalow, 30' front by 48' deep, has 7 rooms, bathroom and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9% and 
the second floor 8'. Oast of plans, $15.00. Cost of building, about $3,200.00. 
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PLANS AND CONSTRUCTION OF 



1,900 ft. shiplap 

2,600 ft. 6" lap siding 

2,000 ft. 6" fencing rough floors 

1,300 ft. 6" flooring attic 

700 ft. %" x finished flooring 2nd flg. 

2,000 ft. %" x 2" finished flooring 1st flg. 

450 ft. Vs" x 3*4" porch floor 
2,000 ft. %" x 3*4" beaded ceiling 

24 0 lin. ft. 1" x 8" cornice lumber 

260 lin. ft. 1" x 6" 

160 lin. ft. 1" x 12" 

180 lin. ft. 1" x 10" 
60 lin. ft. IVs" x 14" 
60 lin. ft, lVs" x 12" 
96 lin. ft. IW x 8" 

.120 ft, band mould 

300 ft. 3" bed mould 
80 ft. 1" qt, round 

120 ft. 7 /s" cove 

260 ft. 8" cove base 

300 ft. base mould 

4 00 ft, 8" ogee base 

700 ft, %" qt. round 
60 ft. 3V»" plate rail 

300 ft, picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7W x 9" eut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 
6 doors above^ base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, lYs" thick, 6" moulded 
bead. 

1 sliding door 3'0" x 7'0" 

1 front door 3 '6" x 7'0" x 2*4" 

2 cased openings 6'0" x 7 '6" 

1 rear door 2'8"x 7'0" x 1%" 

9 doors 2 '6" x 7'0" x 1%" 1st flg. 
4 doors 2'6" x 6'8" x 1%" 2nd flg. 

2 windows 60" x 48" 1 It. 1st flg. 

1 window 36" x 32" 2 It. 
6 windows 26" x 32" 

2 windows 24" x 24" 

1 window 20" x 24" 

3 windows 20" x 30" 

4 windows 26" x 28" 2 It, 2nd flg. 

2 windows 24" x 24" 1 It. 

6 windows 14" x 16" 2 It, cellar 
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PLAN NO. 13 

This cottage, 36' front hy 24' deep, has 7 rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement, 8' ; first floor, 9' ; and 
the second floor 8'. Cost of plans, $18.00. Cost of building about $2,§G0.00. 





BILL OF MATERIAL FOR PLAN NO. 13 



20 2" x 4" x 12' 
15 M. shingles 
300 lin. ft. %" x %" grounds 
1,800 lin. ft. 1" x 2" furring 
14 rolls of building paper 

(Continued on next page.) 
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10 1" x 12" x 16' shelving 
8 1" x 10" x 16'. shelving 
180 en. yds. excavating 
960 cu. ft. concrete 12" wall 

88 perch of stone 18" wall (16^') 
710 yards of interior plastering 
210 yards of exterior plastering 
300 cu. ft. of concrete footing 
740 sq. ft. cement floor 
120 sq. ft. cement porch floor 
50 lin. ft. 14" x 7" cement steps 
6,000 brick for cross wall 
6,000 brick for chimneys 
150 brick for porches 
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160 ft. 6" flooring for cellar doors 
1,600 ft. 6" fencing for roof 
1,700 ft. shiplap 
2,400 ft. 6" lap siding 
1,900 ft. 6" fencing rough floors 
1,200 ft. x 3^4" finished flooring 2nd fig. 
1,500 ft. %" x 2" finished flooring 1st fig. 
100 ft. %" x 3 V4" porch floor 
200 ft. %" x 3*4" beaded ceiling 
240 lin. ft. 1" x 8" cornice lumber 
260 lin. ft. 1" x 6" 
220 lin. ft. 1" x 12" ' 
110 lin. ft. 1" x 10" 
108 lin. ft. 1%" x 14" 
96 lin. ft. iy 8 " x 12" 
100 lin. ft, iy 8 " x 8" 
200 ft. band mould 
320 ft. 3" bed mould 

80 ft. 1" qt. round 
120 ft. %" cove 
300 ft. 8" cove base 
340 ft. base mould 

350 ft. 8" ogee base 
650 ft. %" qt. round 
48 ft. 3M;" plate rail 
280 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement l 1 /*" treads, ~ s " risers, 7y>" x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 2 doors below base shelf and 
8 doors above base 1%" thick, paneled. Interior easing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1 %" thick, 6" 
moulded head. 

3 colonnades 12' x 9' 

1 front door 3 '6" x 7'0" x 2Vi" 

1 vestibule door 3 '6" x 7'0* x 1%" 

2 rear doors 2 '8" x 7'0" x 1%" 

2 doors 2 '6" x 7'0" x 1%" 1st rig. 

1 door 2'8" x 7'0" x 1%* 

7 doors 2 '6" x 6 '8" x 1%" 2nd flg. 

1 door 2'8" x 7'0" x \%» 

2 windows 40" x 32" 2 It. 
9 windows 24" x 52" 1 It. 
2 windows 24" x 24" 2 It. 

4 windows 26" x 28" 2 It, 2nd flg. 
1 window 20" x 20" 2 It. 

5 windows 14" x 16" 2 It. cellar 
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PLAX NO. 37 



This house, 24' front by 32' deep, has 6 rooms, bathroom and plenty of 
closet loom. The height of the ceilings are: Basement 8\ first floor 9' and 
the second floor X'. Cost of plans, $8.00. Cost of building, about $1,600.00. 
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BILL OF MATERIAL FOR PLAN NO. 37 

14 M. shingles 
240 lin. ft. 7 /s" x %" grounds 
1,800 lin. % ft. 1" x 2" furring 
13 rolls of building paper 
6 1" x 12" x 16' shelving 
6 1" x 10" x 16' shelving 

(Continued on next pctge,) 
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80 ft, 6" flooring for cellar doors 
1,600 ft, 6" fencing for roof 
2,000 ft. 6" shiplap 
160 cu. yds. excavating 
896 cu. ft. concrete 12" wall 

84 perch of stone 18" wall (19%*) 
700 yards of interior plastering 
225 yards of exterior plastering 
120 cu. ft. of concrete footing 
680 sq. ft. cement floor 
3,700 brick for cross wall 
1 ,400 brick for chimneys 
300 brick for porches 

32 ft. chimney tile 8" x 12" 
114 lin. ft. 6" x 8" for sills 
25 2" x 10" x 14' for first floor joist 

25 2" x 10" x 12' 
6 2" x 10" x 10' 

2" x 10" x 18' for second floor joist 
2" x 10" x 16' 

26 2" x 10" x 14' 
26 2" x 10" x 12' 

6 2" x 10" x 10' 
26 2" x 4" x 18' for ceiling joist 
10 2" x 4" x 16' 

6 2" x 4" x 12' 

6 2" x 8" x 12' for porch joist 

25 2" x 8" x 10' 

3 2" x 8" x 12' for wall plates 

3 2" x 8" x 12' for lintels 

6 2" x 12" x 16' for stair horses 
30 2" x 4" x 18' for outside wall studs 
80 2" x 4" x 16' 
20 2" x 4" x 14' 
10 2" x 4" x 12' 

40 2" x 4" x 18' for first floor partitions 
10 2" x 4" x 16' 
10 2" x 4" x 14' 
12 2" x 4" x 12' 

40 2" x 4" x 16' for second floor partitions 
20 2" x 4" x 14' 
16 2" x 4" x 12' 

8 2" x 10"xl0' front porch 
10 2" x 4" x 10' rafters 

26 2" x 4" x 18' 

12 2" x 4" x 16' 

10 2" x 4" x 14' /r , .. 

(Continued on ttc.it puije.) 
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2,400 ft. 6" lap Biding 
1,700 ft. 6" fencing rough floors 
1,000 ft. 7 / s " x ^A" finished flooring 2nd fig. 
1,400 ft. %" x 2" finished flooring 1st fig. 
500 ft. %" x 3%" porch floor 
600 ft. %" x 3*4" beaded ceiling 
240 lin. ft. 1" x 8" cornice lumber 
220 lin. ft. 1" x 6" 
180 lis. ft. 1" x 12" 
120 lin. ft. 1" x 10" 
60 lin. ft. 1%" x 14" 
60 lin. ft. iy 8 " x 12" 
96 lin. ft. W x 8" 
80 ft. band mould 
200 ft. 3" bed mould 

90 ft. 1" qt. round 
120 ft. %" cove 
160 ft. 8" cove base 
200 ft. base mould 

400 ft. 8" ogee base 
600 ft. 7 /s" qt. round 
48 ft. 3%" plate rail 
200 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7%" x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 
6 doors above base Ws" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside easing and corner boards 4" wide, 1%" thick, 6" moulded 
head. 

2 sets sliding doors 2 '6" x 7 '6" x 2%" 

1 front door 3'6" x 7'0" x 2%" 

2 rear doors 2 '8" x 7'0" x 1%" 

4 doors 2'6" x 7'0" x 1%" 1st flg. 
6 doors 2'6" x 6'8" x 1%" 2nd flg. 

1 door 2'6" x 6'8" x 1%" 

2 windows 48" x 48" x 1 It. 1st flg. 
window 48" x 16" 

3 windows 26" x 32" 2 It. 

1 window 20" x 32" 1 It, 

2 windows 26" x 24" 2 It. 

4 windows 26" x 28" 2 It. 2nd flg. 

5 windows 24" x' 20" 

6 windows 14" x 18" 2 It. cellar 
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PLAN NO. 1 

This house, 26' front by 32' deep, has 7 rooms, bathroom and plenty of 
Closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $15.00. Cost of building, about $3,000.00. 
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BILL OF MATERIAL FOR PLAN NO. 1 

15 M. shingles 

350 lin. ft %" x %" grounds 

2,200 lin. ft. 1" x 2" furring 

16 rolls of building paper 
10 1" x 12" x 16' shelving 

( Continued on fie®t page,) 



42 



PLANS AND CONSTRUCTION OF 



8 1" x 10" x 16' shelving 

160 ft. 6" flooring for cellar doors 

175 cu. yds. excavating 

928 cu. ft. concrete 12" wall 

88 perch of stone 18" wall (16 V-.') 

735 yards of interior plastering 

290 yards of exterior plastering 

130 cu. ft. of concrete footing 

828 sq. ft. cement floor 

3,700 brick for cross wall 

6,000 brick for chimneys 

300 brick for porches 
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1,600 ft. 6" fencing for roof 

2,500 ft. shiplap 

3,300 ft. 6" lap siding 

2,100 ft. 6" fencing rough floors 

1,300 ft. 6" flooring attic 

1,300 ft. %* x 3H" finished flooring 2nd fig. 
1,800 ft. %" x 2" finished flooring 1st fig. 
500 ft. %" x 3%" porch floor 
000 ft. %" x 3^4" beaded ceiling 
240 Hn. ft. 1" x 8" cornice lumber 
260 lin. ft. 1" x 6" 
300 lin. ft. 1" x 12* 
160 lin. ft, V* x 10" 
72 lin. ft, H/s" x 14" 
60 lin. ft, l.y 8 " x 12" 
96 lin. ft. 1%" x 8* 
110 ft, band mould 

80 ft. 5" crown mould 
300 ft. 3" bed mould 
100 ft. 1" qt. round 
140 ft. %» cove 
200 ft. 8" cove base 
240 ft, base mould 

440 ft. 8" ogee base 
650 ft. %" qt. round 
48 ft. 3 M»" plate rail 
240 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7 \i> " x 9" cut for 
stairs. Cupboard to have 6 drawers, 1 flour bin, 2 doors* below base shelf and 
8 doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" moulded 
head. 

2 side lights to front door 
2 sets sliding doors 2 '6" x 7 '6" x 2^" 
1 front door 3 '6" x 7'0" x 2%" 
. 2 rear doors 2 '8" x 7'0" x 1%" 
4 doors 2 '6" x 7'Q" x 1%" 1st fig. 

1 door 2'8" x 7'0" x 1%" 

7 doors 2'6" x 6'8" x 1%" 2nd flg. 

2 doors 2'0" x 6 '8" x 1%" 

1 window 32" x 32" 2 It. 1st flg. 

8 windows 26" x 32" 
1 window 32" x 24" 

7 windows 26" x 28" 2 It. 2nd flg. 

1 window 20" x 24" 

6 windows 14" x 16" cellar 

6 windows 14" x 16" 2 It. cellar 
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This cottage, 22' front by 28' deep, lias — rooms, bath room and plenty 
of closet room. The height of the ceilings are: Basement 8', first floor 9', and 
the second floor 8'. Cost of plans, $8.00. Cost of building, about $1,800.00, 



DWELLING BOUSES AND BUNGALOWS 





fire, en- •Zdtcdf^c Ean ; 



BILL OF MATERIAL FOR PLAN NO. 65 

24 2" x 4" x 20' rafters 

8 2" x 4" x 16' 
10 2" x 4" x 14' 
26 2" x 4" x 12' 

1 4" x 4" x 16' 
13 M. shingles 

30 lin. ft. %" x grounds 
1,600 lin. ft. 1" x 2" furring 

(Continued on next puge.) 
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12 rolls of building paper 
6 1" x 12" x 16' shelving 
120 eu. yds excavating 
800 eu. ft. concrete 12" wall 

76 perch of stone 18" wall ('16V_>') 
540 yards of interior plastering 
190 yards of exterior plastering 
140 eu*. ft. of concrete footing 
500 sq. ft. cement floor 
1,300 brick for chimneys 
'( v.O brick for porches 
36 ft. chimney tile 8" x 12" 
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8 1" x 10" x 16' shelving 
1,300 ft. 6" fencing for roof 
1,600 ft. shiplap 
2,000 ft. 6" lap siding 
1,400 ft. 6" fencing rough floors 
1,600 ft. Ys" x 3*4" finished flooring or 
2,000 ft. %» x 2" finished flooring 
400 ft. Ys" x 31/4" porch floor 
400 ft. %" x 31/4" bended ceiling 
400 lin. ft. 1" x 8" cornice lumber 
320 lin. ft, 1" x 6" 
400 Jin. ft. 1" x 12" 
100 Jin. ft. 1" x 10" 
48 lin. ft. IVh" x 14" 
36 lin. ft. 1W x 12" 
70 lin. ft. 1% W x 8" 
250 ft. band mould 
300 ft. 3" bed mould 

80 ft, 1" qt. round 
120 ft. %" cove 
100 ft. 8" cove base 
150 ft. base mould 

250 ft. 8" ogee base 
400 ft. %» qt. round 
48 ft. 3Vo" plate rail 
200 ft. picture mould 
Stairs to second floor 1%" treads, %* risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %» risers, 7 l / 2 " x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, below base shelf and 6 doors 
above base IYh" thick, paneled. Interior casing 4" wide with a 7" moulded 
head, outside casing and corner boards 4" wide, 1%" thick, 6" moulded head. 
1 front door 3 '6" x 7'0" x 2%" 

1 cased opening 5'0" x 7 '6" 

2 rear doors 2'8" x 7'0" x 1%" 

5 doors 2 '6" x 7'0" x 1%" 1st flg. 

6 doors 2'6" x 6 '8" x 1%" 2nd flg. 
5 windows 28" x 32" 2 It. 1st flg. 

2 windows 24" x 32" 
1 window 24" x 24" 

7 windows 24" x 28" 2 It, 2nd flg. 
1 window 20" x 20" 2 It. 

5 windows 12" x 16" 2 It. cellar sash 
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PLANS AND CONSTRUCTION OF 





ETiXVAT/O/l. 



PLAN NO. 133. 

This cottage 24 ft. front by 30 feet deep has rooms, bathroom and 
plenty of closet room. The heights of the ceilings are: basement 8 feet, first 
floor 9 feet and the second floor 8 feet. Cost of plans, $11.00, Cost of build- 
ing, about $2,300.00. 
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BILL OF MATERIAL FOR PLAN NO. 133 



12 2" x 4" x 14' 

14 2" x 4" x 18' collar beams 

15 M. shingles 

360 tin. ft. %" x %" grounds 

2,100 lin. ft. 1" x 2" furring 

13 rolls of building paper 

7 1" x 12" x Hi' shelving 

8 1" x 10" x 16' shelving 

SO ft. 6" flooring for cellar doors 

1,800 ft. 6" fencing tor roof 

2,400 ft. shiplap 

3,000 ft, 6" lap siding 

1,700 ft. 6" fencing rough floors 

950 ft. %" x 3^" finished flooring 2nd fig. 

(Continued on next page.) 
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3,400 ft. %" x 2" finished flooring 1st fig. 

400 ft. %" x 3^4" porch floor 

143 eu. yds. excavating 

864 cu. ft. concrete 12" wall 
81 perch of stone 38" wall (16 Vi ft J 

700 yards of interior plastering 

280 yards of exterior plastering 

140 eu. ft. of concrete footing 

620 sq. ft. cement floor 
3,600 brick for cross wall 
1,300 brick for chimneys 

300 brick for porches 
32 ft. chimney tile 8" x 12" 

110 tin. ft. 6" x 8" for sills 

4 2" x 10" x 36' for first floor joist 
24 2" x 10" x 14' 

24 2" x 30" x 3 2' 

5 2" x 30" x 10' 

2 2" x 10" x 16' for second floor joist 
26 2" x 30" x 34' 

26 2" x 3 0" x 12' 
4 2" x 30" x 10' 

10 2" x 4" x 16' for ceiling joist 
20 2" x 4" x 14' 
20 2" x 4" x 12' 
10 2" x 4" x 10' 

12 2" x 8" x 36' for porch joist 

10 2" x 8" x 12' 

8 2" x 8" x 10' 

4 2" x 8" x 12' for wal3 plates 

4 2" x 8" x 12' for lintels 

6 2" x 12" x 16' for stair horses 

40 2" x 4" x 18' for outside wall studs 
80 2" x 4" x 16' 
20 2" x 4" x 14' 
30 2" x 4" x 32' 

36 2" x 4" x 38' for first floor partitions 

3 0 2" x 4" x 36' 

15 2" x 4" x 14' 
30 2" x 4" x 32' 

30 2" x 4" x 36' for second floor partitions 

20 2" x 4" x 34' 

10 2" x 4" x 12' 

10 2" x 10" x 10' front porch 

20 2" x 6" x 24' rafters 

16 2" x 4" x 16' 

(ConHnued on, nevt page.) 
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x 3 l /i" beaded ceiling 
260 lin. ft. 1" x 8" cornice lumber 
340 lin. ft. 1" x 6" 
320 lin. ft. 1" x 12" 
300 lin. ft. 1" x 10" 
60 lin. ft. iy 8 " x 14" 
48 iin. ft. IVs" x 12" 
100 lin. ft. iy 8 " x 8" 
120 ft, band mould 
100 ft. 5" crown mould 
300 ft. 3" bed mould 
100 ft. 1" qt. round 
260 ft. %" cove 
150 ft. 8" cove base 
200 ft. base mould 
320 ft. 8" ogee base 
550 ft. %" qt. round 
48 ft. 3 1 /:" plate rail 
220 ft. picture mould 
Stairs to second floor I 1 /*" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%* treads, %" risers, 7M>" x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 
8 doors above base l 1 /*" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, IVs" thick, 6" moulded 
head. 

1 front door 3 '6" x 7'0" x 2*4" 
1 eased opening 5'0" x 7 '6" 
3 rear doors 2 '8" x 7'0" x 1%" 

5 doors 2 '6" x 7' 0" x 1%" 1st fig. 

6 doors 2'6" x 6'8" x 1%" 2nd fig. 

1 window 48" x 48" 1 It. 1st fig. 
window 48" x 16" 

3 windows 28" x 32" 2 It. 

2 windows 24" x 32" 

2 windows 24" x 24" 

1 window 20" x 20" 

3 windows 28" x 28" 2 It. 2nd fig. 

2 windows 24" x 28" 
1 window 20" x 24" 

5 windows 14" x 16" 2 It. cellar 
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FfcO/lTELtVATIQ/i 




OlDE-fJ-EVArro/1. 



PLAN NO. 510 

This house, 26' front by 24' deep, has 6 rooms, bathroom and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Tost of plans, $12.00. Cost of building, about $1,900.00. 
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BILL OF MATERIAL FOB PLAA T NO. 510 

2,100 lin. ft. 1" x 2* fun ino 
13 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
lo'O ft. 6" flooring' for cellar doors 
1,400 ft. 6" fencing - for roof 
1,800 ft. shiplap 
2,400 ft. 6" lap siding 
1,400 ft. 6" fencing rough floors 

850 ft. %" x 3*4" finished flooring 2nd fig. 
1,200 ft. %" x 2" finished flooring 1st fig. 
400 ft. %" x 3y 4 " porch floor 
500 ft. %" x 3V 4 " beaded ceiling 

(Continued on next page.) 
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220 Jin. ft. 1" x 8" coraice lumber 

250 lin. ft. 1" x 6" 

140 cu. yds. excavating- 

800 CU. ft. concrete 12" wall 

78 perch of stone 18" wall (lO 1 /^') 
612 yards of interior plastering* 
200 yards of exterior plastering 
240 cu. ft. of concrete footing 
600 sq. ft. cement floor 
3,000 brick for cross wall 
5,000 brick for chimneys 
200 brick for porches 
32 ft. chimney tile 8" x 12" 
28 ft. chimney tile 8" x 8" 
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280 liii. ft. 1" x 12" 

120 lin. ft. 1" x 10" 

120 lin. ft. %W x 14" 
90 lin. ft. IVh" x 12" 

108 lin. ft. 1%" x 8" 

160 ft. band mould 

260 ft. 3" bed mould 

100 ft. 1" qt. round 

180 ft. %" eove 

160 ft. 8" cove base 

200 ft. base mould 

300 ft. 8" ogee base 

500 ft. %" qt, round 
48 ft. 3 IV' plate rail 

220 ft. picture mould 
Stairs to second door 1%* treads, %" risers with eove, two turned balusters 
to each tread. Stairs to basement IVs" treads, %" risers, 7V 2 " x 9" cut for 
stairs. Cupboard to have 6 drawers, 1 flour bin, 1 door below base shelf and 
8 doors above base 1%" thick, paneled. Interior casing 4" wide with a 7* 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

1 set sliding doors 2'6" x 7'6" x 2^4* 

1 front door 3 '6" x 7'0" x 2%" 

2 rear doors 2 '8" x 7'0" x 1%" 

1 door 2 '6" x 7'0" x 1%" 1st fig. 

1 door 2' 8" x 7'0"" x 1%" 

8 doors 2'6" x 6'8" x 1%" 2nd ng. 
12 windows 24" x 52" 9 It. 
12 transoms 24" x 10" 3 It. 

2 windows 24" x 24" 2 It. 
1 window 26" x 28" 

6 windows 24" x 28" 2 It. 2nd fig. 

1 window 24" x 28" 1 It, 

2 windows 24" x 52" 9 It. 
2 transoms 24" x 10" 3 It. 

6 transoms 14" x 18" 2 It. cellar 
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PLAN NO. 509 

This cottage, 24' front by 40' deep, has 6 rooms, bathroom and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8', Cost of pjans, $12.00. Cost of building, about $2,400.00. 
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BILL OF MATERIAL FOR PLAN NO. 509 



SO 2" x 4" x 10' rafters 
10 2" x 4" x 16' 
20 2" x 4" x 14' 
16 2" x 4" x 12' 
8 2" x 6" x 16' 
16 M„ shingles 
350 lin. ft. %» x %» grounds 

(Continued on ne$t page.) 
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1,700 tin. ft. 1" x 2" furring 
12 rolls of building paper 
196 cu. yds. excavating 

1,024 cu. ft. concrete 12" wall 

97 perch of stone 18" wall (16M>') 
800 yards of interior plastering 
200 yards of exterior plastering 
220 cu. ft. of concrete footing 
860 sq. ft. cement floor 

3,600 brick for cross wall 

5,600 brick for chimneys 
120 brick for porches 
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8 1" x 12* x 16' shelving 
10 1" x 10" x 10' shelving 
160 ft. 6" flooring for cellar doors 
1,800 ft. 6" fencing for roof 
1,700 ft. shiplap 
2,200 ft. 6" lap siding 
2,000 ft. 6" fencing rough floors 
1,300 ft. 7 /s" x 3%" finished flooring 2nd flg. 
1,700 ft. %" x 2" finished flooring 1st fig. 
500 ft. %" x 3M" porch floor 
600 ft. %* x 3*4" beaded ceiling 
300 lin. ft. 1" x 8" cornice lumber 
300 lin. ft. 1" x 6" 
240 lin. ft 1" x 12" 
120 lin. ft. 1" x 10" 
140 lin, ft. iy 8 " x 14" 
100 lin. ft. iy 8 " x 12" 
100 lin. ft. I 1 /*" x 8" 
160 ft. band mould 
320 ft. 3" bed mould 
80 ft. 1" qt. round 
120 ft. %" cove 
180 ft. 8" cove base 
220 ft. base mould 

350 ft. 8" ogee base 
550 ft. %" qt. round 
48 ft. 3*4* plate rail 
260 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7 1 //' x 9" cut for 
stairs. Cupboard to have — ■ drawers, 1 flour bin, — doors below base shelf and 
— doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside rasing and corner boards 4" wide, 1%" thick, 6" moulded 
head. 

1 front door 3 '6" x 7'0" x 2*4" 
3 cased openings 5'0" x 7' 6" 

3 rear doors 2' 8" x 7'0" x l%" 

2 doors 2 '6" x 7'0" x 1%" 1st rig. 
2 doors 2'8" x 7'0" x 1%* 

v doors 2'6" x 6'8" x 1%" 2nd rig. 
2 windows 32" x 32" 2 It. 1st fig. 

5 windows 24" x 32" 
2 windows 24" x 24" 
1 window 20" x 24" 

1 window 36" x 24" 1 It. 

7 windows 24" x 28" 2 It. 2nd flg. 

1 window 20" x 24" 

6 windows 14" x 18" 2 It. cellar 
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PLAN NO. 505 

This bungalow, 26' front by 32' deep has — ■ rooms, bath room and plenty 
of closet room. The height of the ceilings are: Basement 8', first floor 9' 
and the second floor 8'. Cost of plans, $13.00. Cost of building, about $3,000.00. 
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BILL OF MATERIAL FOR PLAN NO. 505 

210 en, yds. excavating 
1,140 en. ft. concrete 12" wall 

110 perch of stone 18" wall (16%' J 

750 yards of interior plastering 

310 yards of exterior plastering 

480 en. ft. of concrete footing 

900 sq. ft. cement floor 

320 sq. ft. cement floor for porch 
32 lin. ft. 14" x 8" cement steps 
4,500 brick for cross wall 
7,500 brick for chimneys 

500 brick for porches 
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4 2" x 6" x 24' 
20 2" x 4" x 16' 
10 2" x 4" x 14' 
32 2" x 4" x 12' 

2 2" x 12" x 16' front porek 

2 2" x 12" x 12' 

2 2" x 12" x 10' 

3 2" x 8" x 12' 
22 M. shingles 

500 lin. ft. %" x 7 / s " grounds 
2,000 lin. ft. 1" x 2" furring 
15 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
2,400 ft. 6" fencing for roof 
2,100 ft. shiplap 
2,700 ft. 6" lap siding 
2,000 ft. 6" fencing rough floors 
1,400 ft. 7 / s " x 3^4" finished flooring 2nd fig. 
1,900 ft. %" x 2" finished flooring 1st fig. 

200 ft. %" x 3%" porch floor 
1,800 ft. x 3%" beaded ceiling 
260 lin. ft. 1" x 8" cornice lumber 
400 lin. ft. 1" x 6" 
160 lin. ft. 1" x 12" 
120 lin. ft. 1" x 10" 
60 lin. ft, iy 8 " x 12" 
72 lin. ft. 1W x 8" 
200 ft, band mould 
300 ft. 3" bed mould 
100 ft, 1" qt. round 
140 ft. %» cove 
180 ft. 8" cove base 
220 ft. base mould 

350 ft. 8" ogee base 
550 ft. %" qt. round 
48 ft. 3V 2 " plate rail 
300 ft. picture mould 
60 lin. ft. beam ceiling 4" x 8" 

Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7%" x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 2 doors below base shelf and 8 
doors above base 1%" thick, paneled. Interior easing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

(Continued on page 66.) 
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PLAN NO. 521 

A bungalow with three rooms on the first floor with a stair, hall and vesti- 
bule, on the second floor there are four bedrooms, bathroom and plenty of 
closets. The height of the ceilings are figured 8' in the cellar, 9' on the first 
floor and 8' on the second floor. Cost of the building about $2,700.00. Cost 
of plans, $12.00. (See page 22 for alternate plan.) 
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1 set sliding doors 2 '6" x 7 '6" x 2*4" 
1 front door 3' 6" x 7'0" x 2^4" 
1 vestibule door 3'6" x 7'0" x 1%» 

1 cased opening 6'0" x 7 '6" 

2 rear doors 2'8" x 7'0" x 1%" 

4 doors 2 '6" x 7'0" x 1%" 1st fig. 
7 doors 2'6* x 6'8" x 1%" 2nd flg, 

1 window 44" x 32" 2 It. 1st flg. 

2 windows 20" x 32" 
4 windows 28" x 32" 

2 windows 24" x 32" 

3 windows 24" x 24" 

1 window 24" x 24" 1 It. 

3 windows 16" x 28" 2 It. 2nd flg. 

6 windows 24" x 30^ 

1 window 20" x 20" 1 It. 

2 windows 20" x 20" 2 It. 

6 windows 14" x 16" 2 It. cellar 



BILL OF MATERIAL FOK PLAN NO. 521 

250 en. yds excavating 
960 en. ft. concrete 12" wall 
"90 perch stone 18" wall 
90 perch of stone 18" wall 
800 sq. ft. cement floor 
290 eu. ft. concrete footing 
3,600 brick for cross wall 
9,300 brick for chimneys 

32 ft. chimney tile 8" x 12" 
90 ft. chimney tile 8" x 8" 
4,000 brick for front porch 
2 14" x 24" cut stone 
4 14" x 14" 
2 14" x 30" 
704 yards of interior plastering 
240 yards of exterior plastering 
120 lin. ft. 6" x 8" for sills 
44 2" x 10" x 16' 1st floor joist 

6 2" x 10" x 12' 
30 2" x 10" x 14' 2nd flg. 
18 2" x 10" x 16' 
6 2" x 10" x 12' 
4 2" x 8" x 10' front porch 

(Continued on mmt parte.) 
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9 2" x 8" x 12' 

5 2" x 8" x 16' 

3 2" x 12" x 20' 

6 2" x 12" x 16' stair horses 

4 2" x 8" x 12' plates 

40 2" x 4" x 12' ceiling joist 
2 2" x 12" x 20' porch 
4 2" x 12" x 10' 

15 2" x 4" x 12' 

40 2" x 4" x IS' outside walls 

70 2" x 4" x 16' 

30 2" x 4" x 12' 

10 2" x 4" x 14' 

50 2" x 4" x 18' 1st %. 

12 2" x 4" x 14' 

16 2" x 4" x 16' 

60 2" x 4" x 16' 2nd fig. 
12 2" x 4" x 14' 
20 2" x 4" x 12' 
12 2" x 8" x 16' lookouts 
30 2" x 4* x 20' rafters 
40 2" x 4" x 16' 
25 2" x 4" x 12' 
400 lin. ft. %» x %* grounds 
2,000 lin. ft. 1" x 2" furring 
14 rolls of building paper 
80 ft. 6" flooring for cellar doors 
2,200 ft. shiplap 
1,800 ft. 6" fencing for roof 
2,100 ft. 6" fencing rough floors 
2,800 ft. 6" lap siding 

300 ft. 4" porch flooring 
2,300 ft. %" x V finished flooring 
1,000 ft; x 3%" beaded ceiling 
20 M. shingles 

8 1" x 12" x 16' cupboard shelving 
10 1" x 12" x 12' closet shelving 
200 lin. ft. 1" x 6" cornice 
240 lin. ft. 1" x 8" 
90 lin. ft, 1" x 12" 
60 lin. ft. 1" x 10' 
72 lin. ft. lVs" x 8" 
48 lin. ft. lYs" x 14" cornice 
24 lin. ft. lVs" x 12" 
150 lin. ft. 2" band mould 
250 lin. ft. 3" bed mould 



(Continued on page 69.) 
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PLAN NO. 506 

This bungalow 27 ft. front by 33 ft. deep, has 7 rooms, bathroom and 
plenty of closet room. The height of the ceilings are: basement 8 feet, first 
floor 9 feet and the second floor 8 feet. Cost of plans $15.00. Cost of build- 
ing about $3,200.00. 
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25 2" x 10" x 14' 

16 2" x 10" x 12' 

18 2" x 10" x 16' for second floor joist 

25 2" x 10" x 14' 

16 2" x 10" x 12' 

16 2" x 4" x 16' for ceiling joist 

(Continued on next page.) 
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100 lin. ft. 1" qt. round 
200 ft. 8" cove base 
250 ft. base mould 

320 ft. 8" ogee base 
600 ft. %» qt round 
150 ft. %» cove 
48 ft. 3%* plate rail 

Stairs to second floor to have 1%" treads, %" rise, 7M>" x 9" cut, hand 
rail on one side, newells and turned balusters as shown. Stairs to basement 
7W x 9", cut lYs" treads, 7/82" risers. Pantry cupboard to have 6 drawers, 
1 flour bin and 1 door below base shelf, 8 doors above base shelf, 1%» panel. 
Outside casing 4" with 6* moulded head, inside casing 4" with 7" moulded head. 

1 front door 3 '6" x 7'0" x 2%* 

1 vestibule 3 '6" x 7'0" x 2%" 

1 cased opening 7'0" x 7 '6" 

1 rear door 2' 8" x 7'0" x 1%" 

7 doors 2 '6" x 7'0" x 1%" 1st flg. 

1 cased opening with seat 

9 doors 2 '6* x 6 '8" x 1%" 2nd flg. 
11 windows 24" x 32" 2 It. 1st flg. 

2 windows 36" x 20" 1 It. 
2 windows 24" x 28" 2 It. 

5 windows 24" x 24" 2 It. 

1 window 26" x 24" 1 It. 

10 windows 24" x 28" 2 It 2nd flg. 

2 windows 20" x 28" 2 It. 

6 windows 14" x 18" 2 It. cellar 



BILL OP MATERIAL FOR PLAN NO. 506 

194 en. yds. excavating 
970 cu. ft. concrete 12" wall 
90 perch of stone 18" wall (16*/* ft.) 
780 yards of interior plastering 
240 yards of exterior plastering 
340 cu. ft. of concrete footing 
750 sq. ft. cement floor 
5,000 brick for cross wall 
6,000 brick for chimneys* 
5,000 brick for porches 

32 ft. chimney tile 8" x 12" 
28 ft chimney tile 8" x 8" 
30 lin. ft. stone cap 17" x 5" 
124 lin. ft. 6" x 8" for sills 
16 2" x 10" k 16' for first floor joist 

( Continued on vewt pane) 
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10 1" x 12" x 16' shelving 
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160 ft. 6" flooring for cellar doors 
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3,000 ft. (>" lap siding 

2,000 ft. 6" fencing rough floors 
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OIDE- E-l-tVATlO/1. 



PLAN NO. 520 



This house, 27' front by 45' deep, has — rooms, bathroom and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $16.00. Cost of building, about $2,700.00. 
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72 lin. ft. iy 8 " x 12" 
96 lin. ft. iy 8 " x 8" 
180 ft. band mould 
320 ft. 3" bed mould 
100 ft. 1" qt. round 
180 ft. cove 
240 ft. 8" cove base 
280 ft. base mould 

350 ft. 8" ogee base 
600 ft. -/x" qt. round 
52 ft. %%» plate rail 
240 ft. picture mould 
lin. ft. beam ceiling 
Stairs to second floor iy 8 " treads, %» risers with cove, two turned balusters 
to each tread. Stairs to basement iy s " treads, %" risers, 7^" x 9" cut for 
stairs. Cupboard to have 6 drawers, I flour bin, 2 doors below base shelf and 
12 doors above base thick, paneled. Interior casing 4" wide with a 7" 

moulded head, outside casing and corner boards 4" wide, iy 8 " thick, 6" 
moulded head. 

1 front door 3 '6" x 7'0" x 2W 
1 vestibule door 3 '6" x 7'0" x 1%* 
1 cased opening 6'0" x 7 '6" 

1 rear door 2 '8" x 7'0" x 1%» 

7 doors 2 / 6 / ' x 7'0" x 1%" 1st % 
9 doors 2 '6" x 6 '8" x 1%" 2nd fig. 

8 windows 24" x 32" 2 It. 1st fig: 
3 windows 28" x 42" 1 It. 

5 windows 24" x 24" 2 It. 

2 windows 30" x 24" 1 It. 
1 window 20" x 20" 2 It. 

10 windows 24" x 28" 2 It. 2nd fig. „ 
1 window 24" x 24" 

6 windows 14" x 18" 2 It. cellar 



BILL OF MATERIAL FOR PLAN XO. 520 

200 cu. yds. excavating 
1,152 en, ft. concrete 12" wall 

110 perch of stone 18" wall (16V>') 

800 yards of interior plastering 

320 yards of exterior plastering 

180 cu. ft. of concrete footing 

800 sq. ft. cement floor 
5,000 brick for cross wall 
2 000 brick for chimneys 

(Continued on next page.) 
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18 rolls of building paper 
10 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
1,700 ft. 6" fencing for roof 
2,800 ft. shiplap 
3,400 ft. 6" lap siding 
2,000 ft. 6" fencing rough floors 
1,300 ft. 6" flg. attic 

1,300 ft. 7 / s " x 3Vi" finished flooring 2nd flg. 
1,800 ft. %" x 2" finished flooring 1st flg. 

350 ft. Vs" x 3*4* porch floor 
1,400 ft. %" x beaded ceiling 

200 Hn. ft. 1" x 8" cornice lumber 

240 lin. ft. 1" x 6" 

180 lin. ft. 1" x 12" 

(Continued on newt page.) 
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120 lin. ft. 1" x 10" 
96 lin. ft. iy 8 " x 14" 
72 lin. ft. iy 8 " x 12" 
96 lin. ft. 1%" x 8" 
300 ft. 3" bed mould 
120 ft. 1" qt. round 
180 ft. %" cove 
220 ft. 8" cove base 
250 ft. base mould 

350 ft. 8" ogee base 
600 ft. Vs" qt, round 
50 ft. 3%" plate rail 
280 ft. picture mould 
lin. ft. beam ceiling 
Stairs to second floor l 1 /*" treads, 7 / s " risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7VL»" x 9" cut for 
stairs. Cupboard to have 6 drawers, 1 flour bin, 1 door below base shelf and 8 
doors above base \%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

1 set sliding doors 2 '6" x 7' 6" x 2^" 
1 sliding door 5'0" x 7 '6" x 2^4" 
1 front door 3 '6" x 7'0" x 2%" 
1 vestibule door 3'6" x 7'0" x 1%" 
3 rear doors 2 '8" x 7'0" x 1%" 
3 doors 2'6" x 7'0" x 1%" 1st rig. 
10 doors 2'6" x 6'8" x %%» 2nd fig. 

1 door 2'0" x 7'0" x 1%" 

2 windows 50" x 48" 1 It. 1st fig. 
windows 50" x 16" 1 It. 

3 windows 28" x 32" 2 It. 

1 window 36" x 32" 

2 windows 24" x 24" 
1 window 30" x 30" 

1 window 20" x 30" 1 It. 
1 window 20" x 30" 2 It. 

3 windows 36" x 28" 2 It. 2nd fig. 

4 windows 28" x 28" 
1 window 20" x 24" 

10 screen windows 24" x 60" 
6 screen windows 14" x 18" 2 It. cellar 
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BILL OF MATERIAL FOR PLAN NO. 507 

160 eu. yds. excavating 
912 eu. ft. concrete 12" wall 
85 perch stone 18" wall 
120 eu. ft. concrete footing 
3,600 brick cross wall 
6,000 brick two chimneys 
64 ft. 8 x 12" tile lining 
28 ft. 8 x 8" tile lining 
750 sq. ft, cement floor 
634 yds. plastering interior 
230 yds. plastering exterior 
116 lin. ft. 6" x 8" for sills 
44 2 x 10" x 16' 1st rig. joist 
7 2 x 10" x 12' 
2 2 x 10" x 14' 
44 2 x 10" x 16' 2nd fig. joist 
10 2 x 10" x 12' 
6 2 x 10" x 14' 
9 2 x 8" x 16' porch joist 
9 2 x 8" x 12' 
2 2 x 8" x 14' 
2 2 x 8" x 12' 
2 2 x 8" x 11)' 
10 2 x 8" x 10' 
44 2 x 10" x 16' 2nd flg. 
6 2 x 12" x 16' stair horses 
2 2 x 8" x 16' plates 
50 2 x 4" x 18' wall-stu.'.s 
50 2 x 4" x 16' 
20 2 x 4" x 14' 
16 2 x 4" x 12' 
40 2 x 4" x 18' 1st floor 
20 2 x 4" x 16' 
L2 2 x 4" x 14' 
50 2 x 4" x 16' 2nd fig. 
20 2 x 4" x 14' 
20 2 x 4" x 12' 
16 2 x, 8" x 12' lookouts 
20 2 x 4" x 12' porch 
2 2 x 12" x 16' 
2 2 x 12" x 12' 
2 2 x 12" x 14' 
2 2 x 12" x 10' 
20 2 x 4" x 24' rafters 
20 2 x 4." x 20' rafters 

(Continued on ne,ri po,ge.) 
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16 2 x 4" x 14' rafters 

20 2 x 4" x 16' rafters 

10 2 x 4" x 12' rafters 

40 2 x 4" x 14' ceiling joist 
400 lin. ft. ~/s" x %» grounds 
2,000 lin. ft. 1" x 2" furring 

13 rolls of building paper 

10 1" x 12" x 16' shelving 
6 1" x 10" x 16' shelving 
150 ft. (>" flooring for cellar doors 

{Continued on page SO.) 
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PLAN NO. 507 

'J'li is six room bungalow with pantry, bathroom and closets, has a frontage 
of 27 ft. and is 35 ft. deep, can be built for about $2,500.00. The height of 
filings are, cellar 8 feet, first floor 9 feet and second floor 8 feet. Cost of 
>Ians $12.00. 
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2,200 ft. 6" fencing for roof 
2,100 ft. shiplap 
2,800 ft. 6" lap siding 
1,800 ft. 6" fencing rough floors 
2,100 ft. %" x 3*4" finished flooring 
550 ft. %» x 3y 4 " porch floor 

19 M shingles 
200 ft. band mould 
300 ft 3" bed mould 
1,200 ft. %" x %» beaded ceiling 
240 lin. ft. 1" x 8" cornice 
200 iin. ft. 1" x 6" 
100 lin. ft. 1" x 12" 
80 lin. ft. 1" x 10* 
64 lin. ft. 1%" x 14" 
48 lin. ft. iy 8 " x 12" 
80 lin. ft. iy s x S" 
200 ft. band mould 
300 ft. 3" bed mould 
100 ft. 1" qt. round 
200 ft. %" cove 
160 ft. 8" cove base 
220 ft. base mould 
300 ft. 8" ogee base 
560 ft. %» qt, round 
100 ft. %" cove 
48 ft. 3y 2 " plate rail 

Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7W* x 9" cut for 
stairs. Cupboard to have 6 drawers, 1 flour bin, 3 doors below base shelf and 
12 doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing 4" wide, 1%» thick, 6" moulded head. 

1 front door 3'6" x 7'0" x 2M" 
3 cased openings 6'0" x 7 '6" 

2 rear doors 2' 8" x 7'0" x 1%" 

5 doors 2'6" x 7'0" x 1%" 1st flg. 

8 doors 2 '6" x 6 '8" x 1%" 2nd flg. 

1 window 44" x 48" ] It. 

1 window 44" x 16" 

7 windows 24" x 32" 2 It. 

1 window 30" x 32" 

3 windows 24" x 24" 

2 windows 24" x 28" 
10 windows 24" x 28" 

1 window 30" x 28" 

2 windows 28" x 24" 

6 windows 14" x 18" 2 It. cellar 
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BILL OF MATERIAL FOR PLAN NO. 152 

200 eu. yds. excavating 
1,072 cu. ft. concrete 12" wall 

100 perch of stone 18" wall (16% ft.) 

780 yards of interior plastering 

230 yards of exterior plastering 

200 cu. ft. of concrete footing 

900 sq. ft. cement floor 
4,300 brick for cross wall 
1,400 brick for chimneys 
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16 2" x 4" x IS' 
40 2" x 4" x 16' 
10 2" x 4" x 14' 
10 2" x 4" x 12' 
18 M shingles 
400 lin. ft. %** x %» grounds 

(Continued on pa/jr 84.) 
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PLAN NO. 152 



This bungalow 27 ft. front by 34 ft. deep has 6 rooms, bathroom and plenty 
of closet room. The height of the ceilings are: basement 8 feet, first floor 9 
feet and the second floor 8 feet. Cost of plans, $13.00. Cost of building, about 
$3,000.00. 
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2,100 lin. ft. 1" x 2" furring 
14 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
80 ft. 6" flooring for cellar doors 
2,200 ft. "6 fencing for roof 
2,300 ft. shiplap 
3,000 ft. 6" lap siding 
2,100 ft. 6" fencing rough floors 
1,400 ft. %" x 3%" finished flooring 2nd flg. 
1,800 ft. %" x 2" finished flooring 1st flg. 

500 ft. &" x 3%" porch floor 
1,500 ft. %" x 3*4" beaded ceiling 
280 lin. ft. 1" x 8" cornice lumber 
320 lin. ft. 1" x 6" 
200 lin. ft. 1" x 12" 
100 lin. ft. 1" x 10" 
72 lin. ft. 1%" x 14" 
48 lin. ft. iy s " x 12" 
100 lin. ft. iy 8 " x 8" 
220 ft. band mould 
320 ft. 3" bed mould 
100 ft, 1" qt. round 
200 ft. %» cove 
230 ft. 8" cove base 
260 ft. base mould 
400 ft. 8" ogee base 
600 ft. %" qt. round 
48 ft. 3M-" plate rail 
280 ft. picture mould 
Stairs to second floor treads, %» risers with cove, two turned bal- 

usters to each tread. Stairs to basement 1%" treads, %" risers, 7W x 9" cut 
for stairs. Cupboard to have 6 drawers, 1 flour bin, 2 doors below base shelf 
and 12 doors above base !%'■ thick, paneled. Interior casing 4" wide with a 
7" moulded head, outside easing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

1 front door 3 '6" x 7'0" x 2%" 

1 vestibule door 3 '6" x 7'0" x 1%" 

2 cased openings 6" x 7 '6" 

2 rear doors 2 '8" x 7'0" x 1%" 

5 doors 2'6" x 7'0" x 1%" 1st flg. 
8 doors 2 '6" x 6 '8" x 1%" 2nd flg. 

3 windows 30" x 32" 2 It. 1st flg. 

5 windows 26" x 32" 
3 windows 24" x 24" 

7 windows 28" x 28" 2 It. 2nd flg. 

6 windows 14" x 16" 2 It. cellar 
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BILL OF MATERIAL FOR PLAN NO. 511 

230 cu. yds. excavating 
1,104 cu. ft. concrete 12" wall 

100 perch stone 18" wall 
1,000 sq. ft. cement floor 
9,000 brick cross wall 
5,000 brick chimney for fireplace 
• 32 ft. 8" x 12" chimney 
56 ft. 8" x 12" tile lining 
24 ft. 8" x 8" tile lining 
980 yds. interior plastering 
265 yds exterior plastering 
200 cu. ft. concrete footing 
144 lin. ft. 6" x 8" for sills 



36 


2" 


X 


10" 


X 


14' 


1st fig. joist 


25 


o " 


X 


10" 


X 


12' 




10 


■> ft 


X 


10" 


X 


16' 




38 


>>" 


X 


10" 


X 


14' 


2nd fig. 


27 


2 " 


X 


10" 


X 


12' 




12 




X 


10" 


X 


16' 




27 




X 


8" 


X 


12' 


front porch 


8 


o " 


X 


8" 


X 


10' 




8 


O" 


X 


8" 


X 


12' 


rear porch 


9 


2" 


X 


8" 


X 


14' 




*) 




X 


10" 


X 


12' 




2 




X 


10" 


X 


14' 




10 


9" 


X 


10" 


X 


12' 


front porch 


16 


an 


X 


4" 


X 


12' 




32 


2" 


X 


4" 


X 


10' 




10 


2" 


X 


4" 


x 


18' 




7 


an 


X 


4" 


X 


12' 


rear porch 


10 


*>" 


X 


4" 


X 


10' 




so 


an 


X 


4" 


X 


1 8 ' 


outside wall 


60 


p " 


X 


4" 


X 


14' 




40 


Of* 


X 


4" 


X 


10' 




20 


D" 


X 


4" 


X 


12' 




70 


2" 


X 


4" 


X 


j 


interior 1st fig. 


20 


2" 


X 


4" 


X 


14' 




20 


2" 


X 


4" 


X 


16' 




20 


2" 


X 


4" 


X 


12' 




70 


.>// 


X 


4" 


X 


16' 


2nd ng. 


20 


2" 


X 


4" 


X 


14' 




20 


2" 


X 


4" 


X 


16' 




20 


2" 


X 


4" 


X 


12' 




5 


2" 


X 


8" 


X 


12' 


for lintels 



(Continued on page 88.) 



86 



PLANS AND CONSTRUCTION OF 





PLAN NO. 511. 

A well arranged bungalow with a front 37 feet wide and 32 feet deep, cellar 
8 feet, first floor 9 feet and second floor 8 feet. This building can be sided or 
plastered on the outside and can be built for about $3,200.00. Cost of plans, 
$15.00. 
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6 2" x 12" x 16' for stair horses 
20 2" x 4" x 24' rafters 
20 2" x 4" x 10' 
30 2" x 4" x 12' 
20 2" x 4" x 16' 
12 2" x 8" x 16' lookouts 

5 2" x 8" x 16' plates 
500 ft. %" x %" grounds 

2,400 ft. 1" x 2" furring 
15 rolls of building paper 
150 ft. 6" flooring cellar doors 
150 ft. 6" flooring balcony 

6 1 x 12" x 12' cupboard shelves 
10 1 x 12" x 12' closet 

1,700 ft. %" x %» beaded ceiling, porch and cornices 

2,400 ft. shiplap 

2,200 ft, 6" fencing for roof 

3,500 ft. 8" siding 

2,500 ft. 6" fencing rough floors 

620 ft. 4" porch flooring 
2,200 ft. %" x 2" flooring 1st fig. 
1,600 ft. %" * 314" flooring 2nd flg. 
20 M. shingles 
200 ft. 2" band mould 
250 ft. 3" bed mould 
360 lin, ft. 1" x 6" cornice 
120 lin. ft. 1" x 12" 
160 lin. ft. 1" x 8" 
72 lin. ft. 1" x 10" 
50 lin. ft, iy H " x 14" porch 
60 lin. ft. iy 8 " x 12" 
100 lin. ft. iy H " x 8" 
Interior stairs to second floor 1%" tread, %* riser aad cove 16 risers, two 
balusters to each tread, hand rail on bottom flight. Stairs to cellar to have 
1%* treads, %» risers, 7y 2 " x 9" cut. 

Cupboard on one side under window to have 3 drawers, 1 flour bin, and 1 
door; on the other side 2 doors and 3 drawers below base shelf. 4 1%* panel 
doors above base shelf. 

Outside casing 4" x 18* with 6" moulded head, 4" x 1%» corner boards 
with quarter round in corner. Interior casing 4" with one edge rounded 7" 
moulded head easing. 
200 ft. 8" cove base 
250 ft. base mould 

450 ft. 8" ogee base 
700 ft. %" quarter round 
54 ft. 3i/ 2 " plate rail 

(Von tinned on next page.) 
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200 ft. picture mould 

1 front door 3 '6" x 7'0" x 2*4* 

2 eased openings 6'0" x 7 '6" 

1 rear outside door 2 '8" x 7'0" x 1%" 
7 doors 2 '6" x 7'0" x 1%" 
7 doors 2 '6" x 7'0" x 1%" second floor 
1 window 48" x 48" 1 It. plate 

1 window 48" x 16" 1 It. art 

2 windows 20" x 32" 2 It. 1st %. 

2 windows 30" x 24" 1 It. 
5 windows 2S" x 32" 2 it. 
1 window 20" x 24" 

3 windows 24" x 24" 

1 window 24" x 24" 1 It. 
10 windows 24" x 28" 2 It. 2nd fig. 
7 windows 9" x 14" 3 It. cellar sash 
300 ft. picture mould 



BILL OF MATERIAL FOR PLAN NO. 523 

208 cu. yds. excavating 
1,046 cu. ft. concrete 12" wall 

98 perch of stone IS" wall ( lii'o ft.) 
780 yards of interior plastering 
300 yards of exterior plastering 
170 cu. ft. of concrete footing 
850 sq. ft. cement floor 
4,000 brick for cross wall 
1,600 brick for chimneys 
350 brick for porches 

32 ft. chimney tile 8" x 12" 
134 lift. ft. 6" x 8" for sills 
16 2" x 10" x 18' for first floor joist 
16 2" x 10" x 16' 

35 2" x 10" x 14' 
6 2" x 10" x 12' 
4 2" x 10" x 10' 

18 2" x 10" x 16' for second floor joist 

36 2" x 10" x 14' 
8 2" x 10" x 12' 
6 2" x 10" x 10' 

26 2" x 8" x 16' cor ceiling joist 
16 2" x 8" x 14' 
10 2" x 8" x 12' 
6 2" x 8" x 10' 

(Continued on page 91.) 
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PLAN NO. 523 

This building 28 ft. front by 38 ft. deep, lias rooms, bathroom and 

plenty of closet room. The height of the ceilings are: basement 8 feet, first; 
floor 9 feet and the second floor 8 feet. Cost of plans $16.00. Cost of build- 
ing about $3,200.00. 



DWELLING HOUSES AND BUNGALOWS 





7 


2 » 


I 


8" 


X 


w 


for porch joist 


20 


art 


X 


8" 


X 


14' 




6 


2" 


X 


8" 


X 


10' 




3 


Off 


X 


8" 


X 


12' 


for wall plates 


4 


g# 


X 


8" 


X 


12' 


for lintels 


8 


0" 


X 


12" 


X 


16' 


for stair horses 


16 


2" 


X 


6" 


X 


12' 


for lookouts 


124 


o " 


X 


4" 


X 


IS' 


for outside wall studs 


20 


o» 


X 


4" 


X 


16' 




15 




X 


4" 


X 


14' 




10 


2" 


X 


4" 


X 


12' 





(Continued on ncrt pane.) 



92 



PLANS AND CONSTRUCTION OF 



30 


2" 


X 


4" x 


18' 


for first floor partitions 


J J 


z 


X 


4" x 


lb 




1 0 


2" 


X 


4" x 


14' 




to 


2 


X 


4" x 


12' 




60 


2" 


X 


4" x 


16' 


for second floor partitions 


16 


2" 


X 


4" x 


14' 




20 


2 H 


X 


4" x 


12' 




4 


2" 


X 


12" x 


14' 


front porch 




4" 


X 


12" x 


10' 




<i~ 


.)// 
_ 


X 


4" x 




rafters 


12 


2" 


X 


4" x 


1(5' 




10 




X 


4" x 


34' 




L0 


2» 


X 


4" x 


12' 




18 


2" 


X 


8" x 


12' 




t8 


2" 


X 


6" x 


10' 




15 


M 


shingles 







450 lin. ft. %" x %" grounds 
2,400 lin. ft. 1" x 2" furring 
18 rolls of building paper ' 
10 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 

160 ft. 6" flooring for cellar doors 
1,500 ft. 6" fencing for roof 

700 ft. 6" flooring for porch roof 
2,800 ft, shiplap 
3,400 ft, 6" lap siding 
2,000 ft. 6" fencing rough floors 
1,300 ft. 6" flooring for attic floor 
1,400 ft. %" x %W finished flooring 2nd fig. 
1,800 ft, %" x 2" finished flooring 1st 

600 ft. %" x %%T porch floor 
1,600 ft, %" x 344" beaded ceiling 

260 lin. ft. 1" x 8" cornice lumber 

300 lin. ft. 1" x 6" 

210 lin. ft. 1" x 12" 

160 lin. ft. 1" x 10" 
96 lin. ft, 1W x 14" 
72 lin. ft, 1%" x 12" 

108 lin. ft. iy 8 " x 8" 

130 ft, band mould 

300 ft, 3" bed mould 

100 ft, 1" qt, round 

180 ft. %" cove 

220 ft, 8" cove base 

260 ft. base mould 

420 ft. 8" ogee base 

(Coniiiuicil on H'.rt page.) 
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700 ft. 7 /s" qt. round 
52 ft. 3V 2 " plate rail 
300 ft. picture mould 
lin. ft. beam ceiling 
Stairs to second floor 1W treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement treads, 7 / s " risers. 7%" x 9" cut for 

stairs. Cupboard to have drawers, 1 flour bin, doors below base 

shelf and doors above base lYs" thick, paneled. Interior casing 4" wide 

with a 7" moulded head, outside casing and corner boards 4" wide, IVs" 
thick, 6" moulded head. 

1 set sliding doors 2'6" x 7 '6" x 2Vi" 

1 front door 3 '6" x 7'0" x 2%" 

2 eased openings 6" x 7 '6" 

3 rear doors 2 '8" x 7'0" x 1%" 

4 doors 2'6" x 7'0" x 1%" 1st flg. 
10 doors 2'6" x 6'8" x 1%* 2nd fig. 

2 doors 2'8" x 7'0" x 1%" 

1 window 60" x 48" 1 It. flg. 
60" x 16" 

1 window 4U" x 32" 2 It. 

5 windows 28" x 32" 

3 windows 24* x 24" 

2 windows 24" x 28" 
1 window 16" x 20" 

7 windows 28" x 28" 2 It. 2nd flg. > 

3 windows 24" x 28" 
3 windows 16" x 28" 
1 window 24" x 24" 

1 window 40" x 28" 1 It. 

6 windows 14" x 18" 2 It. cellar 



BILL OP MATERIAL FOE PLAN NO. 141 

194 cu. yds. excavating 

992 cu. ft. concrete 12" wall 

93 perch of stone 18" wall (10%') 
630 yards of interior plastering 
200 yards of exterior plastering 
160 cu. ft. of concrete footing 
880 sq. ft. cement floor 
5,000 brick for cross wall 
5,000 brick for chimneys 
300 brick for porches 

32 ft. chimney tile 8" x 12" 

28 ft. chimney file 8" x 8" 

(Continued on page 96 J 
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PLAN NO. 141 

This cottage, 32' front by 30' deep, has — rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement 8% first floor 9', and 
the second floor 8'. Cost of plans, $8.00. Cost of building about $2,200.00. 
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128 lin. ft. 6" x 8" for sills 

2" x 10" x 18' for first floor joist - 
18 2" x 10" x 16' 
26 2" x 10" x 14' 
30 2" x 10" x 12' 
4 2" x 10" x 10' 
18 2" x 10" x 16' for second floor joist 
26 2" x 10" x 14' 
10 2" x 10" x 12' 
4 2" x 10" x 10' 

12 2" x 6" x IS' for eeHing joist 

6 2" x 4" x 16' 

4 2" x 4" x 14' 
12 2" x 4" x 12' 

15 2" x 8" x .16' for porch joist 
4 2" x 8" x 12' 

6 2" x 8" x 10' 

4 2" x 8" x 12' for wall plates 

4 2" x 8" x 12' for lintels 

6 2" x 12" x 16' for stair horses 
30 2" x 4" x 18' for outside wall studs 
40 2" x 4" x 16' 
20 2" x 4" x 14' 
40 2" x 4" x 12' 

40 2" x 4" x 18' for first floor partitions 
20 2" x 4" x 16' 
.15 2" x 4" x 14' 
10 2" x 4" x 12' 

16 2" x 4" x 16' for second floor partitions 
6 2" x 4" x 14' 

8 2" x 4" x 12' 

2 2" x 12" x 24' front porch 

4 2" x 12" x 10' 
34 2" x 4" x 20' rafters 
16 2" x 4" x 18' 

12 2" x 4" x 16' 
10 2" x 4" x 14' 
10 2" x 4" x 12' 

13 M. shingles 

300 lin. ft. 7 / s " x y s " grounds 
3,800 lin. ft. 1" x 2" ' furring 
13 rolls of building paper 
6 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
1,500 ft. 6" fencing for roof 

( Continued on next page.) 
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1,700 ft. shiplap 
2,300 ft. 6" lap siding 
1,600 ft. 6" fencing rough floors 
600 ft. 6" fig. attie 

700 ft. %" x 314" finished flooring 2nd fig. 
1,700 ft. %» x 2" finished flooring 1st fig. 
420 ft. %" x 3%" porch floor 
550 ft. %" x beaded ceiling 

220 Jin. ft. 1" x S" cornice lumber 
210 En. ft. 1" x 6" 
280 iin. ft. 1" x 12" 
160 iin. ft. 1" x 10" 
120 lin. ft. IW * 14" 
96 lin. ft. lVs" x 12" 
100 lin. ft. iy 8 " x 8" 
180 ft. band mould 
300 ft. 3" bed mould 
80 ft. 1" qt. round 
140 ft. 7 /s" cove 
200 ft. 8" cove base 
240 ft. base mould 

260 ft. 8" ogee base 
500 ft. %" qt. round 
48 ft. 3W plate rail 
200 ft. picture mould 
Stairs to second floor 1V 8 " treads, 7 /s" risers with cove, two turned balusters 
to each tread. Stairs to basement iy 8 " treads, %" risers, 7W x 9"' cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 6 
doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1W thick, 6" 
moulded head. 

1 front door 3 '6" x 7'0" x 2 V' 

cased openings O'O" x O'O" 
1 rear door 2 '8" x 7'0" x 1%" 
9 doors 2 '6" x 7'0" x 1%" 1st flg. 
1 door 2'8" x 7'0" x 1%" 

5 doors 2 '6" x 6 '8" x 1%" 2nd flg. 

1 window 36" x 32" 2 It. 1st flg. 

6 windows 26" x 32" 2 It. 

2 windows 26" x 24" 2 It. 
1 window 24" x 20" 2 It. 

4 windows 26" x 28" 2 It. 2nd flg. 

5 windows 14" x 16" 2 it. cellar 
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PLAN NO. 146 

This house, 34' front by 30' deep, has — rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $18.00. Cost of building, about $3,500.00. 



BILL OF MATEBIAL FOR PLAN NO. 146 

224 cu. yds. excavating 
1,088 cu. ft. concrete 12" wall 

100 perch of stone 18" wall (16%') 

830 yards of interior plastering 

300 yards of exterior plastering 

210 cu. ft. of concrete footing 

970 sq. ft. cement floor 
4,000 brick for cross wall 
1,500 brick for chimneys 

200 brick for porches 
30 ft. chimney tile 8" x 12" 
30 ft. chimney tile 8" x 8" 

140 lin. ft. 6" x 8" for sills 

(Continued on next page J 
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136 
20 
15 
10 
60 
12 
16 
10 
65 
30 
20 
10 



2" x 12" x 16' 



for stair horses 
for outside wall studs 



2" x 4" x 18' 

2" x 4" x 16' 

2" x 4" x 14' 

2" x 4" x 12' 

2" x 4" x 18' for first floor partitions 

2" x 4" x 16' 

2" x 4" x 14' 

2" x 4" x 12' 

2" x 4" x 16' for second floor partitions 

2" x 4" x 14' 

2" x 4" x 12' 



2" x 12" x 10 



front porch 
rafters 
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19 
400 
2,300 
17 



2" x 
2" x 

2" x 



grounds 
furring 



6 2" x 6" x 22' 
6" x 20' 
4" x 16' 
4" x 14' 
4" x 12' 
j\t shingles 

an. ft. y 8 " x 

lin. ft. 1" x 2 
rolls of building paper 
1" x 12" x 16' shelving 
1" x 10" x 16' shelving 
ft. 6" flooring for cellar doora 
ft. 6" fencing for roof 
ft. shiplap 
ft. 6" lap siding 
ft. 6" fencing rough floors 



160 
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3,000 
4,000 
2,400 
1,400 
2,000 
500 
1,450 
240 
300 
300 
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96 
48 
96 
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240 



ft. %" x 3%' 

ft. %" x 2" 

ft. %" x 3%' 
ft. 



finished flooring 2nd fig. 
finished flooring 1st flg. 
porch floor 
3*4" bended ceiling 



lin. ft. 1" x 
lin. ft. 1" x 
lin. ft. 1" x 
lin. ft. 1" x 10" 
lin. ft. lVs" x 14" 
lin. ft. lVs" x 12" 
lin. ft. iy 8 " x 8" 
ft. 5" crown men Id 
ft. 3" bed mould 
ft. 1" qt. round 
ft. 7 / s " cove 
ft. 8" cove base 
ft. base mould 



8" cornice lumber 
6" 
12" 
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400 ft. 8" ogee base 
600 ft, 7 / s " qt. round 
48 ft. 3M>" plate rail 
300 ft. picture mould 
Stairs to second floor lVs" treads, % n risers with cove, two turned balusters 
to each tread. Stairs to basement lVs" treads, %" risers, 7%" x 9" cut for 
stairs. Cupboard to have — drawers, 1 flour bin, — - doors below base shelf and 
— doors above base 1 W thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside easing and corner boards 4" wide, thick, 6" 

moulded head. 

1 set sliding doors 2'W x 7 '6" x 2V4" 
1 front door 3' 6" x 7'0" x 2%" 

1 vestibule door 3'6" x 7'0" x 1%" 

2 cased openings 6'0" x 7 '6" 

2 rear doors 2 '8" x 7'0" x 1%" 
6 doors 2 '6" x 7'"" x L%" 1st fig. 
It doors 2 '(]" x 6 '8" x 1%" 2nd fig, 

2 windows 40" x 32" 2 It. 1st fig. 
6 windows 24" x 32" 

3 windows 21" x 24" 
3 windows 28" x 32" 

1 window 24" x 24" 1 It, 

1 window 20" x 20" 2 It. 

2 windows 40" x 28" 2 It. 2nd fig, 
6 windows 28" x 2X" 

I window 36" x 2 s" 

1 window 20" x 24" 

«i windows 14" x 16' 2 It. cellar 

2 windows 36" x 20" 1 It. attic 



BILL OF MATERIAL FOR PLAN NO. 517 

325 cu. yds. excavating 
1,300 eu. ft. concrete 12" wall 
120 perch of stone 18" wall (16V;' ) 
910 yards of interior plastering 
290 yards of exterior plastering 
200 cu. ft, of concrete tooting 
1,400 sq. ft cement floor 
10,800 brick for cross wall 
6,000 brick for chimneys 
300 brick for porches 
64 ft. chimney tile 8" x 12" 
32 ft. chimney tile 8" x 8" 

(Continued on p&ge 103.) 




PLAN NO. 517 

This bungalow 34' front by 47' deep, has — rooms, bath room and plenty 
of closet room. The height of the ceilings are: Basement 8', first floor 9', 
and the second floor 8'. Cost of plans, $20.00. Cost of building, about $4,000.00. 
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26 M. shingles 









400 lin. ft. %» x %" grounds 
2,600 lin. ft. 1" x 2" furring 

17 rolls of building paper 

10 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 

240 ft. 6" flooring for cellar doors 
2,800 ft. 6" fencing for roof 
2,600 ft. shiplap 
3,400 ft. 6" lap siding 
3,000 ft. 6" fencing rough floors 

600 ft. 6" flg. attic 
1,000 ft. 7 /s" x 3%* finished flooring 2nd flg. 
2,800 ft. %" x 2" finished flooring 1st flg. 

300 ft. 7 /s" x 3%* porch floor 
1,600 ft. %" x 3%" beaded ceiling 

320 lin. ft. 1" x 8" cornice lumber 

360 lin. ft. 1" x 6" 

200 lin. ft. 1" x 12" 

(Continued on next page.) 
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140 lin. ft. 1" x 10" 

72 lin. ft. IVs" x 14" 

60 lin. ft. IVs" x 12" 

96 lin. ft. IVs" x 8" 
200 ft. band mould 
350 ft. 3" bed mould 
100 ft. 1" qt. round 
160 ft. %" cove 
300 ft. 8" cove base 
340 ft. base mould 

400 ft. 8" ogee base 
700 ft. 7 /s" qt. round 

50 ft. ZW P late rail 
300 ft, picture mould 

Stairs to second floor 1V H " treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement IVs" treads, %" risers, 7W x 9" cut for 
stairs. Cupboard to have 6 drawers, 1 flour bin, 4 doors below base shelf and 
16 doors above base 1W thick, paneled. Interior easing 4" wide with a 7* 
moulded head, outside rasing and comer boards 4" wide, IVs" thick, 6" 
moulded head. 

2 sets sliding doors 2 '8" x 7'6" x 2V 4 " 

1 front door 3 '6" x 7'0" x 2}4" 

1 vestibule door 3 '6" x 7'0" x \\ ' 
cased openings O'O" x Q'0" 

1 rear door 2'8" x 7'0" x 1%" 

9 doors 2 '6" x 7'0" x 1%" 1st tig. 

1 door 2'8" x 7'0" x 1%" 

5 doors 2 '6" x 6 '8" x 1%" 2nd flg. 

1 window 56" x 48" 1 It. 1st flg. 
window 56" x 16" 

10 windows 26" x 32" 2 It. 

2 windows 26" x 24" 2 It. 

1 window 56" x 24" 1 It. 

2 windows 20" x 24" 2 It. 
2 windows 36" x 20" 1 It. 

6 windows 26" x 28" 2 It. 2nd. flg. 
2 windows 24" x 28" 2 It. 

2 windows 26" x 24" 1 It, 

6 windows 14" x IS" 2 It. cellar 



BILL OF MATERIAL FOR PLAN NO. 503 

203 cu. yds. excavating 

960 cu. ft. concrete 12" wall 

90 perch of stone 18" wall (16% ') 

840 yards of interior plastering 

(Continued on page 108.) 
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PLAN NO. 503 

This bungalow, 28' front by 32 ft. deep, has 6 rooms, bath room and plenty 
of closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $12.00. Cost of building, about $2,600.00. 
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270 yards of exterior plastering 
350 cu. ft. of concrete footing 
880 sq. ft. cement floor 
3,700 brick for cross wall 
6,500 brick for chimneys 

64 ft. chimney tile 8" x 12" 
28 ft. chimney tile 8" x S" 
122 lin. ft. 6" x 8" for sills 
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19 M. shingles 
400 lin. ft. %" x %" grounds 
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2,000 lin. ft. 1" x 2" furring 
12 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
2,000 ft. 6" fencing for roof 
2,500 ft. shiplap 
4,000 ft. 6" lap siding 
2,200 ft. 6" fencing rough floors 
2,500 ft. 7 /s" x S 1 /!" finished flooring or 
3,700 ft. %" x 2" finished flooring 

150 ft. 7 /s" x 3*4" porch floor 
1,600 ft. %" x 3*4" beaded ceiling 
300 lin. ft. 1" x 8" cornice lumber 
350 lin. ft. 1" x 6" 
150 lin. ft. 1" x 12" 
100 lin. ft. 1" x 10" 
100 lin. ft. 1%" x 14" 
250 lin. ft. IVs" x 12" 
72 lin. ft. iy 8 " x 8" 
250 ft. band mould 
400 ft. 3" bed mould 
60 ft. 1" qt. round 
120 ft. %" cove 
140 ft. 8" cove base 
200 ft. base mould 

400 ft. 8" ogee base 
600 ft. %" qt. round 
48 ft. 3M/' plate rail 
280 ft. picture mould 
80 lin. ft. beam ceiling 12" x 8" 

Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement IVs" treads, %" risers, 7W x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 2 doors below base shelf and 8 
doors above base IVs" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

1 set sliding doors 2 '6" x 7 '6" x 2%" 

1 front door 3'6" x 7'0" x 2%" 

1 rear door 2'8" x 7'0" x 1%" 

5 doors 2'6" x 7'0" x 1%" 1st flg. 
1 door 2'8" x 7'0" x 1%" 

8 doors 2' 6" x 7'0" x 1%" 2nd flg. 
1 window 40" x 32" 2 It. 1st flg. 

6 windows 28" x 32" 
4 windows 24" x 24" 

(Continued on newt page.) 
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1 window 24" x 24" 1 It. 

1 window 12" x 18" 2 It. 

7 windows 28" x 28" 2 It. 2nd fig. 

4 windows 24" x 28" 

6 windows 14" x 16" 2 It. cellar 



BILL OF MATERIAL FOR PLAN N 0 . 

160 en. yds. excavating 

896 en. ft. concrete 12" wall 

85 perch of stone 18" wall (16%' ) 
700 yards of interior plastering 
200 yards of exterior plastering 
400 eu. ft. of concrete footing 
700 sq. ft. cement floor 
3,500 brick for cross wall 
5,000 brick for chimneys 
5,500 brick for porches 

34 ft. chimney tile 8" x 12" 

30 ft. chimney tile 8" x 8" 

36 lin. ft. stone caps 14" x 5" 

10 lin. ft. stone caps 16" x 5" 
114 lin. ft. 6" x 8" for sills 

22 2" x 10" x 16' for first floor joist 

5 2" x 10" x 14' 
22 2" x 10" x 12' 

24 2" x 10" x 16' for second floor joist 

6 2" x 10" x 14' 
24 2" x 10" x 12' 

8 2" x 10" x 10' 

24 2" x 4" x 16' for ceiling joist 
24 2" x 4" x 12' 

9 2" x 8" x 16' for porch joist 
9 2" x 8" x 12' 

6 2" x 8" x 10' 

3 2" x 8" x 12' for wall plates 

4 2" x S" x 12' for lintels 

6 2" x 12" x 16' for stair horses 
14 2" x 8" x 12' for lookouts 
50 2" x 4" x 18' for outside wall studs 
40 2" x 4" x 16' 
40 2" x 4" x 14' 
20 2" x 4" x 12' 

26 2" x 4" x 18' for first floor partitions 

(Continued on next page.) . 
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19 M. 


shingles 






400 Kn, 


■ ft, %'■ 


X 


%" grounds 


1,800 lin. 


ft. 1" 


X 


2" furring 



12 rolls of building paper 
8 1" x VI" x 16' shelving 
8 1" x 10" x 16' shelving 
80 ft. 6" flooring for cellar doors 
2,200 ft. 6" fencing for roof 
1,800 ft. shiplap 
2,400 ft. 6" lap siding 
1,800 ft. 6" fencing rough floors 
1,200 ft. %" x 3*4" finished flooring 2nd flg. 
1,500 ft. %" x 2" finished flooring 1st flg. 

520 ft. %* x 3%" porch floor 
1,200 ft. %" x 3Yi" beaded ceiling 
240 lin. ft. 1" x 8" cornice lumber 
240 lin. ft. 1" x 6" 
140 lin. ft. 1" x 12" 
80 lin. ft. 1" x 10" 
48 lin. ft. iy H " x 14" 
48 lin. ft. I 1 /*" x 12" 
SO lin. ft, iy 8 " x 8" 
130 ft. band mould 
220 ft. 3" bed mould 

60 ft. .1" qt. round 
120 ft. %» cove 
200 ft. 8" cove base 
240 ft. base mould 

300 ft, 8" ogee base 
500 ft. %" qt. round 

48 ft. 3Vj" plate rail 
260 ft. picture mould 

lin. ft. beam ceiling (Continued on next page.) 
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Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs W basement 1%" treads, %" risers, 7W x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 
6 doors above base 1W thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" moulded 
head. 

BILL OF MATERIAL FOR PLAN NO. 134 
2 front doors 3'6" x 7'0" x 2%* 

(Continued on page 114.) 
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This cottage, 28' front by 28' deep, has 6 rooms, bathroom and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $12.00. Cost of building, about $2,200.00. 
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1 cased opening 5'0" x 7'6" 

3 rear doors 2 '8" x 7'0" x 1%" 

5 doors 2 '6" x 7'0" x 1%" 1st fig. 
8 doors 2'6" x 6'8" x }%" 2nd fig. 
1 window 52" x 48" 1 It. 1st fig. 
window 52" x 16" 

1 window 38" x 32" 2 It. 

4 windows 24" x 32" 

2 windows 24" x 24" 
1 window 32" x 30" 

1 window 28" x 24" 1 It. 
1 window 24" x 20" 2 It. 

1 window 28" x 28" 2 It. 2nd fig. 
4 windows 24" x 28" 

2 windows 24" x 24" 

4 windows 16" x 24" 1 It. 

5 windows 12" x 16" 2 It. cellar 



BILL OF MATERIAL FOR PLAN NO. 

160 en. yds. excavating 

900 cu. ft. concrete 12" wall 

85 perch of stone 18" wall (16% 'j 

700 yards of interior plastering 

260 yards of exterior plastering 

200 cu. ft. of concrete footing 

670 sq. ft. cement floor 

3,800 brick for cross wall 

5,000 brick for chimneys 

350 brick for porches 

32 ft. chimney tile 8" x 12" 

28 ft. chimney tile 8" x 8" 

116 lin. ft. 6" x 8" for sills 
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16 M. shingles 
400 lin. ft. %» x %" grounds 
2,100 lin. ft, 1" x 2" furring 
15 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
80 ft. 6" flooring for cellar doors 
1,700 ft. 6" fencing for roof 
2,400 ft. shiplap 
3,000 ft. 6" lap siding 
1,700 ft. 6" fencing rough floors 

900 ft. 6" fig. attic 
1,000 ft. %" x 314" finished flooring 2nd tig. 
1,300 ft. %" x 2" finished flooring 1st fig. 
400 ft. %" x 3%" porch floor 
500 ft. %" x Sy 4 " beaded ceiling 
300 lin. ft. 1" x 8" cornice lumber 
300 lin. ft. 1" x 6" 
300 lin. ft. 1" x 12" 
160 lin. ft. 1" x 10" 
96 lin. ft. iy 8 " x 14" 
48 ]in. ft. 1%» x 12" 
120 lin. ft. iy s " x 8" 
120 ft. band mould 
300 ft. 3" bed mould 
100 ft. 1" qt. round 
180 ft. %" cove 
160 ft. 8" cove base 

(Continued on next page.) 
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200 ft. base mould 

350 ft. 8" ogee base 

550 ft. %" qt. round 
48 ft. 31/2" plate rail 

240 ft. picture mould 
Stairs to second floor 1%" treads, V risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7%" x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 6 
doors above base l 1 /*" thick, paneled. Interior easing 4" wide with a 7" 
moulded head, outside easing and corner boards 4" wide, 1%" thick, (}" 
moulded head. 



(Continued on page 118.) 
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PLAN NO. 77 

This house, 24 ; front by 32' deep, has (i rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $12.00. Cost of building, about $2,800.00 
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2 sets sliding doors 2 '6" x 7 '6" x 2%" 

1 front door 3'6" x 7'0" x 2%" 

2 rear doors 2 '8" x 7'0" x 1%" 

4 doors 2'0" x 7'0" x 1%" 1st fcg. 
8 doors 2'6" x 6'8" x 1%" 2nd fig. 

5 windows 28" x 32" 2 It. 
4 windows 24" x 32" 

2 windows 24" x 24" 

6 windows 28" x 28" 2 It. 2nd flg. 
2 windows 20" x 24" 

6 windows 14" x 18" 2 It. cellar 



BILL OF MATEBIAL FOB PLAN NO. 

160 cm yds. excavating 

900 cu. ft. concrete 12" wall 

85 perch of stone 18" wall (16% ft.) 

700 yards of interior plastering 

250 yards of exterior plastering 

200 cu. ft. of concrete footing 

660 sq. ft. cement floor 

3,800 brick for cross wall 

1,500 brick for-ehimneys 

300 brick for porches 

32 ft. chimney tile 8" x 12" 
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front porch 
rafters 



16 M shingles 
400 lin. ft. %" x %" grounds 
2,100 lin. ft. 1" x 2" furring 
15 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
80 ft. 6" flooring for cellar doors 
1,700 ft, 6" fencing for roof 
2,400 ft. shiplap 
3,000 ft. 6" lap siding 
1,700 ft, 6" fencing rough floors 
900 ft. 6" fig. attic 



1,000 


ft. 


7s" x 31/4' 


' finished flooring 2nd fig. 


1,300 


ft. 


%" x 2" 


finished flooring 1st fig. 
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120 ft. band mould 
300 ft, 3" bed mould 
100 ft, 1" qt. round 
160 ft. % N cove 
160 ft. 8" cove base 
200 ft. base mould 
350 ft. 8" ogee base 
550 ft. %" qt, round 
48 ft. 3 1 /-" plate rail 
240 ft, picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned bal- 
usters to each tread. Stairs to basement IW treads, 7 / s " risers, 7%" x 9" cut 

(Continued on page 121.) 
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PLAN NO. 7 

This house 24 ft. front by 32 ft. deep has rooms, bathroom and 

plenty of closet room. The height of the ceilings are: basement 8 feet, first 
floor 9 feet and the second floor 8 feet. Cost of plans $12.00. Cost of build- 
ing about $2,800.00. 
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for stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf 
and 6 doors above base thick, paneled. Interior easing 4" wide with a 7" 

moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" moulded 
bead- 

1 front door 3 '6" x 7'0" x 2V 4 " 
'2 rased openings 5" x 7 '6" 

2 rear doors 2 '8" x 7'0" x 1%" 

4 doors 2 '6" x 7'0" x 1%" 1st rig. 

9 doors 2 '6" x 6'8" x 1%" 2nd %. 

1 window 50" x 48" 1 It. fig. 

1 window 50" x 16" 

6 windows 28" x 32" 2 It. 



(Continued on newt page.) 
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2 windows 24" x 24" 

2 windows 36" x 28" 2 It, 2nd fig. 

6 windows 28" x 28" 

6 windows 14" x 18" 2 It. cellar 



BILL OF MATERIAL FOR PLAN NO. 10 

190 cu. yds. excavating 

1,000 cu. ft, concrete 12" wall 

95 perch of stone 18" wall (16V 2 ') 

720 yards of interior plastering 

280 yards of exterior plastering - 

160 cu. ft, of concrete footing 

800 sq. ft. cement floor 

5,000 brick for cross wall 

6,000 brick for chimneys 

300 brick for porches 
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2 2" x 12" x 18' front porch 

4 2" x 12" x 10' 
20 2" x 4" x 18' rafters 
40 2" x 4" x 16' 
20 2" x 4" x 14 ' 
40 2" x 4" x 12 ' 

6 2" x 8" x 16' 
"16 M. shingles 

350 Jin. ft. %" x % " grounds 
2,200 lin. ft. 1" x 2" furring 
16 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 

160 ft. 6" flooring for cellar doors 
1,800 ft. 6" fencing for roof 
2,400 ft, shiplap 
3,000 ft. 6" lap siding 
2,000 ft. 6" fencing rough floors 
1,200 ft. %» x 3V1" finished flooring 2nd fig. 
1,700 ft. %" x 2" finished flooring 1st fig. 

400 ft. %" x 3%" porch floor 
1,500 ft. %" x Zy 4 " beaded ceiling 

280 lin. ft. 1" x 8" cornice lumber 

300 lin. ft. 1" x 6" 

160 lin. ft, 1" x 12" 

140 lin. ft. 1" x 10" 

108 lin. ft. 1W x 14" 
72 lin. ft. 1V 8 " x 12" 
96 lin. ft. 1%" x 8" 

100 ft. band mould 

300 ft. 3" bed mould 

120 ft. 1" qt, round 

160 ft. % u cove 

200 ft. 8" cove base 

240 ft. base mould 

300 ft. 8" ogee base 

500 ft, %» qt. round 
48 ft. 3Vo" plate rail 

240 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement lVs" treads, %" risers, 7 1 A" x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 
6 doors above base, 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1^" thick, 6" moulded 
head. 

1 colonnade 13' x 9' 

(Continued on page 125. J 
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PLAN NO. 10 

This house, 20' front by 38' deep, has 6 rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $15.00. Cost of building, about $2,800.00.' 
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1 set sliding doors 2 '6" x 7 '6" x 2*4" 

1 front door 3 '6* x 7'0" x 2*4" 

2 cased openings 5 x 7 '6" 

2 rear doors 2' 8" x 7*0" x 1%" 

5 doors 2 '6" x 7'0" x 1%" 1st flp. 
7 doors 2' 6" x 6 '8" x %%* 2nd fig. 

1st fig. 

1 window 36" x 32" 2 It. 

6 windows 24" x 32" 

2 windows 24" x 24" 

1 window 18" x 20" 1 It. 

3 windows 28" x 28" 2 It. 2nd fig. 
3 windows 24" x 28" 

1 window 20" x 24" 

6 windows 14" x 18" cellar 



12<j 



PLANS AND CONSTRUCTION OF 




^kom Cut vat f on 




Right Side: ETlevatio/^i. 

PLAN NO. 126 



This house 28 ft. front by 40 ft. deep has 7 rooms, bath room and plenty of 
closet room. The height of the ceilings are: basement 8 feet, first floor !> feet 
and the second floor 8 feet. Cost of plans $15.00. Cost of building about 
$3,500.00. 
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BILL OF MATERIAL FOR PLAN NO. 126 

200 cu. yds. excavating 
1,090 cu. ft. concrete 12" wall 
100 perch of stone 18" wall (16% ft.) 
830 yards of interior plastering 
280 yards of exterior plastering 
130 cu. ft. of concrete footing 
900 sq. ft. cement floor 

(Continued on newt page.) 
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4,000 brick for cross wall 
1,500 brick for chimneys 
270 brick for porches 
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8" 


x 12" 


140 lin. ft. 6' 


x 8" 


for 


sills 


24 2" x 


10" 


x 16' 


for first floor joist 


32 2" x 


16" 


x 12' 






5 2" x 


10" 


x 10' 






26 2" x 


10" 


x 16' 


for 


second floor joist 


2 2* x 


10" 


x 14' 






28 2" x 


10" 


x 12' 






6 2" x 


10" 


x 10' 






28 2" x 


4" 


x 16' 


for 


ceiling joist 


24 2" x 


4" 


x 14' 






9 2" x 


8" 


x 16' 


for porch joist 


10 2" x 


8" 


x 12' 






15 2" x 


8" 


x 10' 






4 2" x 


8" 


x 12' 


for wall plates 


4 2" x 


8" 


x 12' 


for 


lintels 


6 2" x 


12" 


x 16' 


for 


stair horses 


136 2" x 


4" 


x 18' 


for 


outside wall studs 


30 2" x 


4" 


x 16' 






10 2" x 


4" 


x 14' 






10 2" x 


4" 


x 12' 






60 2" x 


4" 


x 18' 


for 


first floor partitions 


20 2" x 


4" 


x 16' 






12 2" x 


4" 


x 14' 






60 2" x 


4" 


x 16' 


for 


second floor partitions 


20 2" x 


4" 


x 14' 






12 2" x 


4" 


x 12' 






2 2" x 


JO/' 


x 16' 


front porch 


6 2" x 


12" 


x 10' 


rafters 


30 2" x 


4" 


x 20' 


rafters 


20 2" x 


4" 


x 16' 
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16 M. shingles 

450 lin. ft. % x 7 / s " grounds 
2,300 lin. ft. 1x2 furring 

17 rolls of building paper 
7 1 x 12" x 16' shelving 

10 1 x 10" x 16' shelving 
150 ft. 6" flooring for cellar doors 
1,800 ft. 6" fencing for roof 
3,000 ft. shiplap 
4,100 ft. 6" lap siding 
2,200 ft. 6" fencing rough floors 

(Continued on next page.) 
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1,300 ft. % x 3y 4 " finished flooring 2nd flg. 
1,700 ft. % x 2" finished flooring 1st flg. 
450 ft. % x 314" porch floor 
450 ft. % x Sy 4 " beaded ceiling 
280 lin. ft. 1 x 8" cornice lumber 
310 lin. ft. 1 x 6" 
320 lin. ft. 1 x 12" 
160 lin. ft. 1 x 10" 
60 lin, ft. 1% x 34" 
48 lin. ft. 1% x 12" 
80 lin. ft. iy H x 8" 
120 ft. band mould 
250 ft. 3" bed mould 

80 ft, 1" qt, round 
130 ft. y s " cove 
150 ft. 8" cove base 
200 ft base mould 
550 ft. 8" ogee base 
700 ft. %"qt. round 
50 ft. 3V 2 " plate rail 
300 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads %" risers, 7% x 9" cut for stairs. 
Cupboard to have (6) drawers, one flour bin, (2) doors below base shelf and 
(12) doors above base 1%** thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" moulded 
head. 

2 set sliding doors 2 '6" x 7 '6" x 2 1 A" 

1 front door 3'6" x 7*0" x 2%" 

2 rear doors 2' 8" x 7'0" x 1%" 

5 doors 2'6" x 7'0" x 1%" 1st flg. 
9 doors 2 '6" x 6'8" x 1%" 2nd flg. 
1 window 50" x 48" 1 It, 1st flg. 

1 window 50" x 16" 

4 windows 28" x 32" 2 It. 

3 windows 24" x 32" 

2 windows 24" x 24" 

1 window 16" x 24" 2 It. 

9 windows 28" x 28" 2 It. 2nd flg. 

1 window 16" x 24" 2 It, 

1 window 28" x 28" 1 It, 

6 windows 14" x 18" 2 It. cellar sash 
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PLAN NO. 144 

This cottage, 24' front by 32' deep, has 6 rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9', and 
the second floor 8'. Cost of plans, $10.00. Cost of building about $2,000.00. 
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BILL OF MATERIAL FOR PLAN NO. 144 

lf>0 cu, yds. excavating 

900 cu. ft. concrete 12" wall 

85 perch of stone 18" Avail (16*4') 
700' yards of interior plastering 
260 yards of exterior plastering 
180 cu. ft. of concrete footing 
800 sq. ft. cement floor 

(Continued on next page.) 
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3,700 brick for cross wall 
1,400 brick for chimneys 
300 brick for porches 

32 ft. chimney tile 8" x 12" 
116 lin. ft. 6" x 8" for sills 
25 2" x 10" x 14' for first floor joist 

25 2" x 10" x 12' 
4 2" x 10" x 10' 

26 2" x 10" x 14' for second floor joist 
26 2" x 10" x 12' 

20 2" x 4" x 14' for ceiling joist 
20 2" x 4" x 12' 
20 2" x 4" x 10' 

15 2" x 8" x 16' for porch joist 

2 2" x 8" x 12' 

6 2" x 8" x 10' 

3 2" x 8" x 12' for wall plates 

3 2" x 8" x 12' for lintels 

7 2" x 12" x 16' for stair horses 

8 2" x 6" x 12' for lookouts 

60 2" x 4" x 18' for outside wall studs 
70 2" x 4" x 16' 
10 2" x 4" x 14' 
10 2" x 4" x 12' 

35 2" x 4" x 18' for first floor partitions 
12 2" x 4" x 16' 

14 2" x 4" x 14' 
10 2" x 4" x 12' 

50 2" x 4" x 16' for second floor partitions 
20 2" x 4" x 14' 
10 2" x 4" x 12' 
2 2" x 12" x 24' front porch 

4 2" x 12" x 10' 

34 2" x 4" x 20' rafters 

16 2" x .4" x 18' 
8 2" x 4" x 16' 

10 2" x 4" x 12' 
16 M. shingles 
400 lin. ft. %" x 7 /s" grounds 
2,100 lin. ft. 1" x 2" furring 

15 rolls of building paper 

8 1" x 12" x 16' shelving 

8 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
1,700 ft, 6" fencing for roof 
2,400 ft. shiplap 

(Continued on next page.) 
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3,000 ft. 6" lap siding 

1,700 ft. 6" fencing rough floors 

1,000 ft. %" x 3^4" finished flooring 2nd % 

1,400 ft. %" x 2" finished flooring 1st fig. 

450 ft. %" x 3*4" porch floor 
1,200 ft. %" x 8%" beaded ceiling 

280 lin. ft. 1" x 8" cornice lumber 

300 lin. ft. 1" x 6" 

160 lin. ft. 1" x 12" 

120 lin. ft. 1" x 10" 

120 lin. ft. x 14" 

72 lin. ft. iy 8 " x 12" 
80 lin. ft. iy s " x 8" 

140 ft. band mould 

300 ft. 3" bed mould 

100 ft. 1" qt. round 

140 ft. %" cove 

200 ft. 8" cove base 

240 ft. base mould 

370 ft. 8" ogee base 

600 ft. %" qt. round 
48 ft. 314" plate rail 

250 ft. picture mould 
Stairs to second floor 1W treads, % M risers with cove, two turned balusters 
to each tread. Stairs to basement IVs" treads, %" risers, 7 M> " x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 6 
doors above base IVs" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 144" thick, 6" 
moulded head. 

1 front door 3 '6" x 7'0" x 2*4" 

2 cased openings 6' x 7 '6" 

2 rear doors 2 '8" x 7'0" x 1%" 
4 doors 2 '6" x 7'0" x 1%" 1st fig. 
1 door 2 '8" x 7'0" x 1%" 
7 doors 2'6* x 6 '8" x 1%" 2nd fig. 

1 window 50" x 48" 1 It, 1st fig. 
window 50" x 16" 

4 windows 28" x 32" 2 It. 

2 windows 26" x 24" 2 It. 
2 windows 26" x 20" 1 It. 

10 windows 28" x 28" 2 It. 2nd fig. 
6 windows 14" x 18" 2 It. cellar 
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PLAN NO. 145 

This cottage, 32' front by 30' deep, lias 5 rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $14.00. Cost of building about $2,300.00. 
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BILL OF MATERIAL FOK PLAN NO. 145 

197 eu. yds. excavating 

994 cu. ft. concrete 12" wall 

93 perch of stone 18" wall (16%') 
650 yards of interior plastering 
200 yards of exterior plastering 
220 cu. ft. of concrete footing 
880 sq. ft. cement floor 
3,700 brick for cross wall 
6,000 brick for chimneys 
200 brick for porches 

64 ft. chimney tile 8" x 12" 

28 ft. chimney tile 8" x 8" 

15 lin. ft. stone cap 14" x 5" 
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30 2" x 4" x 16' 
12 2" x 4" x 14' 
16 2" x 4" x 12' 
14 M. shingles 
350 tin. ft. %" x %» grounds 
2,000 tin. ft. 1" x 2" furring 
14 rolls of building paper 
10 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
1,600 ft. 6" fencing for roof 
1,900 ft. shiplap 
2,500 ft. 6" lap siding 
1,700 ft. 6" fencing rough floors 
1,000 ft. %" x finished flooring 2nd fig. 

1,350 ft. %" x 2" finished flooring 1st fig. 

500 ft. %» x %W porch floor 
1,300 ft. %" x 3M" beaded ceiling 
240 tin. ft. 1" x 8" cornice lumber 
260 tin. ft. 1" x 6" 
140 tin. ft. 1" x 12" 
120 tin. ft. 1" x 10" 
100 lin. ft. iy 8 " x 14" 
60 lin. ft, iy 8 " x 12" 
96 lin. ft. 1%" x 8" 
180 ft. band mould 
280 ft. 3" bed mould 
80 ft. 1" qt. round 
120 ft. %" cove 
200 ft. 8" cove base 
240 ft. base- mould 

350 ft. 8" ogee base 
600 ft. y s " qt. round 
48 ft. 3y 2 " plate rail 
300 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement IYh" treads, %" risers, x 9" cut for 

stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 
4 doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

2 colonnade openings 14' x 9' 
1 front door 3 '6" x 7'0" x 2*4" 
1 rear door 2 '8" x 7'0" x 1%" 
4 doors 2 '6" x 7'0" x 1%" 1st fig. 
1 door 2'8" x 7'0" x l%* 

(Continued on next page.) 
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5 doors 2 '6" x 6 '8" x 1%" 2nd flg. 

1 window 52" x 48" 1 It. 1st fig. 
window 52" x 16" 

4 windows 28" x 32" 2 It. 

4 windows 24" x 32" 2 It. 
3 windows 26" x 24" 2 It. 

2 windows 30" x 24" 1 It. 

5 windows 26" x 28" 2 It. 2nd tig. 
1 window 20" x 24" 

6 windows 14" x 18" 2 It. cellar 



BILL OF MATERIAL FOR PLAN ISO. 508 

210 cu. yds. excavating 
1,104 cu. ft. concrete 12" wall 

100 perch of stone 18" wall (16V. ft.) 

730 yards of interior plastering 

210 yards of exterior plastering 

300 cu. ft. of concrete footing 

900 sq. ft. cement floor 
6,000 brick for cross wall 
5,000 brick for chimneys 

200 brick for porches 
32 ft. chimney tile 8" x 12" 
28 ft. chimney tile 8" x x" 
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16 2" x 4" x 16' 
12 2" x 4" x W 
10 2" x 4" x 12' 

85 2" x 4" x 30' for second floor partitions 
18 2" x 4" x 14' . 
2 2" x 12" x 18' front porch 
2 2" x 12" x 12' 
2 2" x 12" x 10' 
2 2" x 8" x 12' 

2" x 4" x rafters 
30 2" x 4" x 18' 
40 2" x 4" x 16' 
110 2" x 4" x 12' 

20 M. shingles 
400 litt. ft. %" x %" grounds 
2,100 lin. ft. 1" x 2" furring 
16 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
2,200 ft. 6" fencing for roof 
2,300 ft. shiplap 
3,000 ft. 6" lap siding 
3,000 ft. 6" fencing rough floors 
1,800 ft. %* x 3^" finished flooring 2nd tig. 
2,000 ft. %" x 2" finished flooring 1st fig, 

500 ft. %» x 3y 4 " porch floor 
1,400 ft. %" x 3*4" beaded ceiling 
200 lin. ft. 1" x 8" cornice lumber 
200 lin. ft. 1" x 6" 
160 lin. ft. 1" x 12" 
100 lin. ft. 1" x 10" 
48 lin. ft. 1V 8 " x 14" 
72 lin. ft, 1V 8 " x 12" 
90 lin. ft. l.y 8 " x 8" 
200 ft. band mould 
300 ft. 3" bed mould 
100 ft, 1" qt. round 
160 ft. %" cove 
160 ft. 8" cove base 
200 ft. base mould 
420 ft. 8" ogee base 
600 ft. %" qt. round 
48 ft. 3%* plate rail 
300 ft, picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balus- 

(Gontinued on page 141.) 
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TRO/IT ELCVATIO/1. 




SIDE-ELEWIO/L 



PLAN NO. 508. 

This bungalow 30 ft. front by 34 ft. deep has 8 rooms, bathroom and plenty 
of closet room. The height of the ceilings are: basement 8 feet, first floor 9 
feet and the second floor 8 feet. Cost of plans, $12.00. Cost of building, 
about $3,000.00. 
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ters to each tread. Stairs to basement 1%" treads, %" risers, 7y 2 " x 9" cut 
for stairs. Cupboard to have 6 drawers, 1 flour bin, 4 doors below base shelf 
and 12 doors above base 1W thick, paneled. Interior casing 4" wide with a 
7" moulded head, outside casing and corner boards 4" wide, lYs" thick, 6" 
moulded head. 

1 set sliding doors 2'6" x 7'6" x 2%" 2 eased openings 5 x 7'6" 

1 front door 3'6" x 7'0" x 2^4" 2 rear doors 2'8" x 7'0" x 1%* 



1 vestibule door 3 '6" x 



'<)" 



4 doors 2 '6" x 7'G" x 1%" 1st flg. 



(Continued on newt page.) 
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1 door 2 '8" x 7'0" x 1%" 2nd floor 
9 doors 2'6" x 7'0" x 1%" 

3 windows 30" x 32" 2 It. 
7 windows 24" x 32" 

2 windows 24" x 24" 

1 window 48" x 30" 1 It. 

1 window 24" x 24" 1 It. 

2 windows 30" x 28" 2 It. 2nd fig. 

4 windows 24" x 28" 

1 window 20" x 20" 2 It. 

6 windows 14" x 16" 2 It. cellar 



BILL OP MATERIAL FOB PLAN NO. 

160 cu. yds. excavating 
1,216 cu. ft. concrete 12" wall 

115 perch of stone 18" wall (16% ft.) 
1,012 yards of interior plastering 
340 yards of exterior plastering 
240 eu. ft. of concrete footing 
1,100 sq. ft. cement floor 
7,200 brick for cross wall 
10,000 brick for chimneys 
SOU brick for porches 
96 ft. chimney tile 8x12 
60 ft. chimney tile 8x8 
64 lin. ft. 14"x7" cement steps 
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4 2" x 8" x 12' for wall plates 

6 2" x 8" x 12' for lintels 

9 2" x 12" x 16' for stair horses 
150 2" x 4" x 18' for outside wall studs 
20 2" x 4" x 16' 
10 2" x 4" x 14' 

8 2" x 4" x 12' 
35 2" x 4" x 18' for first floor partitions 
12 2" x 4" x 16' 
16 2" x 4" x 14' 
10 2" x 4" x 12' 

60 2" x 4" x .16' for second floor partitions 
20 2" x 4" x 14' 
16 2" x 4" x 12' 
4 2" x 10" x 18' front porch 
4 2" x 8" x 12' 
16 2" x 8" x 16' rafters 
42 2" x 4" x 20' rafters 
16 2" x 4" x 16' rafters 
10 2" x 4" x 14' rafters 
18 M. shingles 
400 lin. ft. %" x grounds 
2,300 lin. ft. 1" x 2" furring 
17 rolls of building paper 
8 1 x 12'; x 16' shelving 
8 1 x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
1,800 ft. 6" fencing for roof 

600 ft. 6" flg. for roof 
3,000 ft, shiplap 
4,000 ft. 6" lap siding 
2,600 ft. 6" fencing rough floors 
1,600 ft. %" x 3y t " finished flooring 2nd flg. 
2,000 ft. %" x 2" finished flooring 1st flg. 

400 ft. y s " x 3*4" porch floor 
1,300 ft. %" x 3%" beaded ceiling 
210 lin. ft. 1" x 8" cornice lumber 
260 lin. ft. 1" x 6" 
120 lin. ft. 1" x 12" 
96 lin. ft. 1" x 10" 
80 lin. ft. 1%" x 14" 
48 lin. ft, iy 8 " x 12" 
100 lin. ft, I 1 /*" x 8" 
120 ft. band mould 
260 ft. 3" bed monld 



{Continued on page 146.) 
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PLAN NO. 150 

This house 40 ft, front by 36 ft. deep has 8 rooms, bath room and plenty of 
closet room. The height of the ceilings are : basement 8 feet, first floor 9 feet 
and the second floor 8 feet. Tost of plans, $20.00. Cost of building about 
$4,000.00. 



DWELLING AND BUNGALOWS 



145 





146 



PLANS AND CONSTRUCTION OF 



100 ft. 1" qt. round 

160 ft. %" cove 

200 ft. 8" cove base 

240 ft. base mould 

350 ft. 8" ogee base 

600 ft. %" qt. round 
48 ft. 3%" plate rail 

270 ft. picture mould 

Stairs to second floor 1%." treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement l%" treads, %" risers, 7% x 9" cut for 
stairs. Cupboard to have 6 drawers, 1 flour bin, 3 doors below b;ise shelf and 
12 doors above base l 1 /*" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" moulded 
head. 

1 colonnade 20' x 9' 

2 glass doors 3'0" x 7' 6" x 1%" 

1 front door 3 '6" x 7'0" x 2W 

2 French windows 2' 10" x 7 '6" 

2 cased openings 5'0" x 7 '6" 

4 rear doors 2'S" x 7'0" x \% n 

5 doors 2'6" x 7'0" x 1%" 1st fig. 
10 doors 2'6" x 6'8" x 1%" 2nd fig. 

1 door 2 '6" x 7'0" x 1%" 

3 windows 26" x 32" 2 It. 1st flg. 

6 windows 24" x 32" 2 It. 1st fig. 

2 windows 24" x 24" 2 It. 1st fig. 
2 windows 36" x 24" 1 It. 1st fig. 
1 window 20" x 20" 1 it. 1st fig. 

1 window 20" x 20" 2 It. 1st fig. 

2 side light for front door 

8 windows 26" x 28" 2 It. 2nd fig. 
2 windows 36" x 28" 2 It. 2nd fig. 
1 window 20" x 20" 2 It. 2nd fig. 

4 windows 2<" x 24" 1 It. attic 
6 windows 14" x 16" 2 It. cellar 
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BILL OF MATERIAL FOE PLAN NO. 513 

245 cu. yds. excavating 
1,120 cu. ft. concrete 12" wall 

110 perch of stone 18" wall (16% ft.) 

910 yards of interior plastering 

280 yards of exterior plastering 

220 cu. ft. of concrete footing 
1,064 sq. ft. cement floor 
8,400 brick for cross wall 
4,400 brick for chimneys 

300 brick for porches 
65 ft. chimney tile 8" x 12" 
24 ft. chimney tile 8" x 8" 

143 lin. ft. 6" x 8" for sills 
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PLAN NO. 513, 

This bungalow 30 ft. front by 40 ft. deep has 7 rooms, bathroom and plenty 
of closet room. The height of the ceilings are: basement 8 feet, first floor 9 
feet and the second floor 8 feet. Cost of plans, $17.00. Cost of building, 
about $3,500.00. 
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x 4" x 18' rafters 


80 


2" 


x 4" x 16' 


20 


g» 


x 4" x 14' 


20 


2" 


x 4" x 12' 


12 


2" 


x 6" x 12' 


24 


M. 


shingles 


450 


lin 


ft. %" x Vs" grounds 


2,500 


lin. 


ft. 1" x 2" furring 


16 


rolls of building paper 


8 


1" 


x 12" x 16' shelving 


8 


1" 


x 10" x 16' shelving 


160 


ft. 


6" flooring for cellar doors 


2,600 


ft. 


6" fencing for roof 


2,500 


ft. 


ship lap 


3,400 


ft. 


6" lap siding 


2,500 


ft. 


6" fencing rough floors 


1,600 


ft. 


Vs" x 3*4:" finished flooring 2nd flg. 


2,400 


ft. 


%" x 2" finished flooring 1st Hg. 


650 


ft. 


%" x 3V±" porch floor 


1,800 


ft. 


%" x 3^4" beaded ceiling 


400 


lin. 


ft. 1" x 8" cornice lumber 


400 


lin. 


ft. 1" x 6" 


220 


lin. 


ft. 1" x 12" 


120 


lin. 


ft. 1" x 10" 


96 


lin. 


ft. iy 8 " x 14" 


48 


lin. 


ft. 1 Vs " x 12" 


128 


lin. 


ft. IVs" x 8" 


240 


ft. 


band mould 


330 


ft. 


3" bed mould 


150 


ft. 


1" qt. round 


200 


ft. 


Vs" cove 


150 


ft. 


8" cove base 


190 


ft. 


base mould 


500 


ft. 


8" ogee base 


700 


ft. 


%" qt. round 


48 


ft, 


3 V2 " plate rail 


300 


ft. 


picture mould 



Stairs to second floor IVs" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement IVs" treads, Vs" risers, IV2" x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 2 doors below base shelf and 
8 doors above base IVs" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, IVs" thick, 6" moulded 
head. 

(Continued on next page.) 



DWELLING HOUSES AND BUNGALOWS 

1 front door 3 '6" x 7'0" X 2 1/4" 

1 vestibule door 3'6" x 7'0" x 1%" 

1 cased opening 6' x 7 '6" 

2 rear doors V 8" x 7'0" x 1%" • 

7 doors 2 '6" x 7'0" x 1%" 1st flg. 
1 door 2'8" x 7 Ml" x 1%" 

8 doors 2'6" x 6'8" x 1%" 2nd flg. 

1 window 48" x 36" 1 It. 1st flg. 
7 windows 26" x 32" 2 It. 

2 windows 36" x 24" 1 It. 

1 window 20" x 20" 2 It. 

2 windows 26" x 24" 2 It. 
1 window 24" x 24" 1 It. 

10 windows 26" x 28" 2 It. 2nd rig. 
6 windows 12" x 16" 2 it. cellar 



BILL OF MATERIAL FOR PLAN NO. 512 

293 eu. yds. excavating 
1,250 eu, ft. concrete 12" wall 
120 perch of stone 18" wall 
1,050 yards of interior plastering 
SIS' yards of exterior plastering 
450 eu. ft. concrete footing 
1,260 sq. ft. cement floors 
6,500 brick cross wall 
5,000 brick for fireplace 
32 ft. 8" x 12" chimney 
56 ft. 8" x 12" tile 
24 ft. 8" x 8" tile 
8,000 brick front porch 

4 stone caps 26" x 26" x 5" 
2 stone caps 20" x 4'0" x 5" 
156 lin. ft. 6" x 8" for sills 
10 2" x 12" x 10' front porch 
40 2" x 10" x 14' 1st flg. joist 
12 2" x 10" x 18' 
40 2" x 10" x 16' 
40 2" x 10" x 14' 2nd flg. 
40 2" x 10" x 16' 
20 2" x 10" x 12' 
30 2" x 4" x 20' ceiling joist 
26 2" x 4" x 16' 
16 2" x 4" x 14' 
35 2" x 8" x 10' front porch 

(Continued on page 154.) 
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PLA/1 /lO. 512. 




r uurm nn I M~ I ' 

PLAN NO. 512. 

This building, 30' front by 48' deep, has 6 rooms and bathroom on 
the first floor and three bedrooms on the second floor with plenty of closet 
room, and makes a very convenient residence. The building can be built for 
about $4,000.00. Cost of plans, $20.00. Basement figured at 8', first floor at 
9' and second floor at 8'. 
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6 


2* 


x 


12" 


x 


16' 


stair horses 


16 


2« 


X 


8" 


X 


16' 


lookouts 


8 


2» 


X 


8" 


X 


12' 


lintels and plates 


80 


2" 


X 


4" 


X 


18' 


outside wall 


70 


2" 


X 


4" 


X 


14' 




45 


2" 


X 


4" 


X 


16' 




20 


2" 


X 


4" 


X 


12' 




100 


g#» 


X 


4" 


X 


18' 


1st tig. 


20 


.>» 


X 


4" 


X 


14' 




20 


2" 


X 


4* 


X 


16' 




65 


2" 


X 


4" 


X 


16' 


2nd flg. 


10 


2" 


X 


4" 


X 


14' 




16 


2" 


X 


4" 


X 


16' 




30 


2" 


X 


4" 


X 


12' 


porch 


80 


2" 


X 


4" 


X 


16' 


rafters 


24 


2" 


X 


4" 


X 


20' 




15 


2" 


X 


4" 


X 


14' 




20 


2" 


X 


4" 


X 


12' 




600 


ft 




7/ " 


X 


7/ " 
78 


grounds 


3,000 


ft 


1 


n 


X 


2" 


furring 



16 rolls building paper 
150 6" flooring cellar doors 

6 1" x 12" x 12' cupboard shelves 
12 1" x 12" x 12' closet shelves 
26 M. shingles 
380 lin. ft. 1" x 6" cor nice 
150 lin. ft. 1" x 12" 
180 lin. ft, 1" x 8" 
60 lin. ft. 1" x 10" 
48 lin. ft. iy 8 " x 14" 
60 lin. ft. 1W x 12" 
80 lin. ft. lVs" x 8" 
2,600 ft. shiplap 
2,800 ft. 6" fencing for roof 
3,500 ft. 8" lap siding 
3,000 ft. 6" fencing rough floors 

400 ft, 4" porch flooring 
2,500 ft. %" x 2" flg. 1st floor 
2,000 ft. %" x 3%" flg. 2nd floor 
1,800 ft. %" x 3V 4 " beaded ceiling 

Interior stairs 1%" tread, %" rise with cove, two balusters to each tread, 
stairs to cellar XW treads, %» rise. Cut for stairs 7W x 9", outside steps 
li/ 8 " x 14" treads, %" risers. Cupboards, 3 drawers, 1 flour bin and 1 door 
nnder base shelf, 6 doors above base shelf, lVs" panel doors. Outside casing 
1V S " x 4", corner boards the same, head easing 6" moulded. Interior casing 
4" with one corner rounded and 7" moulded head. 

(Continued on newt page,) 
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250 ft. 8" cove base 

300 ft. base mould 

450 ft. 8" ogee base 

700 ft. %" quarter round 

100 ft. 1" quarter round 

400 ft. picture mould 
1 front door 3 '6" x 7'0" x 2 V 
1 set sliding doors 2 '8" x 7 '6" x 2%" 
1 rear door 2 '8" x 7'0" x 1%" 

1 eased opening 6'0" x 7 '6" 
10 doors 2 '6" x 7' 0" x 1%" 

7 doors 2 '6" x 6' 8" x 1%" second floor 

Bookcase on each side of mantel as detailed 
6 cellar sash 10" x 14" 3 Its. 

5 windows 30" x 32" 2 Its. 
4 windows 24" x 30" 

2 windows 24" x 24" 

2 windows 26" x 24" 1 It. 

2 windows 26" x 32" 2 Its. 

1 window 20" x 20" 

1 window 20" x 20" 1 It. 

9 windows 24" x 28" 2 Its. 2nd fig. 
300 lin. ft. 2" band mould 
350 lin. ft. 3" bed mould 

6 windows 14" x 16" 2 It. cellar sash 



BILL OF MATERIAL FOR PLAN NO. 504 

240 cu. yds. excavating 

1,152 cu. ft. concrete 12" wall 

110 perch of stone 18" wall (16% ft.) 

975 yards of interior plastering 

360 yards of exterior plastering 

500 cu. ft. of concrete footing 

1,040 sq. ft. cement floor 

320 sq. ft. cement floor for porch 

28 lin. ft. 14" x 7" cement steps 

8,000 brick for cross wall 

5,000 brick for chimneys 

2,500 brick for porches 

38 ft. chimney tile 8" x 12" 

60 ft. chimney tile 8" x 8" 

4 stone caps 18" x 30" x 5" 

3 stone caps 18" x 38" x 5" 

1 stone caps 18" x 20" x 5" 

(Continue ft on page 158.) 
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PLAN NO. 504 

This bungalow 34 ft. front by 38 ft. deep has 8 rooms, bath room and plenty 
of closet room. The height of the ceilings are: basement 8 feet, first floor 9 
feet and the second floor 8 feet. Cost of plans $18.00. Cost of building about 
$3,700.00. 
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lin. ft. 6" 


x i 


V for sills 


28 




X 


10" 


X 


14' 


for first floor joist 


30 


2" 


X 


10" 


X 


12' 




30 


2" 


X 


10" 


X 


10' 




5 


2" 


X 


10" 


X 


18' 


for second floor joist 


28 


2" 


X 


10" 


X 


14' 




30 


2" 


X 


10" 


X 


12' 




30 


>>>r 


X 


10" 


X 


10' 




12 


2" 


X 


4" 


X 


16' 


for ceiling: "joist 


30 


2" 


X 


6" 


X 


14' 




45 


2" 


X 


6" 


X 


12' 




5 


2" 


X 


8" 


X 


16' 


for porch joist 


2 


2" 


X 


8" 


X 


12' 




4 


2" 


X 


8" 


X 


12' 


for wall plates 


4 


2" 


X 


8" 


X 


12' 


for lintels 


8 


|# 


X 


12" 


X 


16' 


for stair horses 


20 


2" 


X 


8" 


X 


12' 


for lookouts 


125 


2" 


X 


4" 


X 


18' 


for outside wall studs 


50 


2" 


X 


4" 


X 


16' 




10 


2" 


X 


4" 


I 


14' 




20 


2" 


X 


4" 


X 


12' 




60 


2» 


X 


4" 


X 


18' 


for first floor partitions 


20 


._>» 


X 


4" 


X 


16' 




14 


2" 


X 


4" 


X 


14' 




100 


2" 


X 


4" 


X 


16' 


for second floor partitions 


22 


2" 


X 


4" 


X 


14' 




16 


2" 


X 


4" 


X 


12' 




34 


2" 


x 


12" 


X 


28' 


front porch 


4 


2" 


X 


12" 


X 


10' 




2 


2" 


X 


12" 


X 


20' 




4 


2" 


X 


8" 


X 


12' 




35 


an 


X 


4" 


X 


24' 


rafters 


30 


at* 


X 


4" 


X 


16' 


rafters 


12 


o» 


X 


4" 


X 


14' 


rafters 


46 


2" 


X 


4" 


X 


12' 


rafters 



21 M shingles 
600 lin. ft. % x %" grounds 
2,400 lin. ft, 1x2 furring 
16 rolls of building paper 
8 1 x 12" x 16' shelving 
8 1 x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
2,400 ft, 6" fencing for roof 
3,200 ft. shiplap 
4,000 ft. 6" lap siding 
3,000 ft. 6" fencing rough floors 

(Continued on ne$t page.) 
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2,000 ft. Yh" x finished flooring 2nd fig. 

2,400 ft. %" x 2" finished flooring 1st flg. 

120 ft. %" x 314" porch floor 
1,800 ft. %" x beaded ceiling 

270 lin. ft. 1" x 8" cornice lumber 
260 lin. ft. 1" x 6" 
200 Jin. ft. 1" x 12" 
260 lin. ft. 1" x 10" 
72 lin. ft. iy 8 " x 14" 
48 lin. ft. 1%" x 12" 
96 lin. ft. lVs" x 8" 
300 ft. band mould 
360 ft. 3" bed mould 
100 ft. 1" qt. round 
140 ft. %» cove 
250 ft. 8" cove base 
300 ft. base mould 
450 ft. 8" ogee base 
800 ft. %" qt. round 
48 ft. 31/2" plate rail 
300 ft. picture mould 
1 seat 3' paneled back 
3 colonade openings 7' x 7 '6" 

Stairs to second floor Ws" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement lVs" treads, %" risers, 7%* x 9" cut for stairs. 
Cupboard to have: (6) drawers, one flour bin, (1) door below base shelf, and 
(8j doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside easing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

1 front door 3'6" x 7'0" x 2*4" 

1 vestibule door 3'6" x 7'0" x 1%" 

1 rear door 2 '8" x 7'0" x 1%" 

4 doors 2'6" x 7'0" x 1%" 1st flg. 

1 door 2 '8" x 7'0" x 1%" 

5 doors 2'6" x 7'0" x 1%" 2nd flg, 

6 doors 2' (2"J x 7'0" x 1%" 

4 windows 24" x 48" 1 It, 1st fig, 
4 windows 24" x 16" 1 It. transom 

2 windows 32" x 32" 2 It. 
4 windows 24" x 32" 2 It, 

1 window 28" x 24" 1 It. 
4 windows 22" x 44" 1 It. 

4 windows 22" x 16" 1 It, transom 

2 windows 24" x 24" 2 It. 

1 window 24" x 24" 1 It. 

2 windows 28" x 28" 2 It. 2nd flg. 

(Continued on next page.) 



160 



PLANS AND CONSTRUCTION OF 



2 windows 28" x 28" 1 It. 

4 windows 24" x 28" 2 It. 

1 window 20" x 24" 2 It. 

1 window 32" x 28" 2 It. 

1 window 30" x 30" 2 It. 

I) windows 14" x 18" 2 It. cellar 



HILL OF MATERIAL FOR PLAN NO. 502 

215 cu. yds. excavating 
1,056 cu. ft. concrete 12" wall 

100 perch of stone 18" wall (16%') 
1,000 yards of interior plastering 
295 yards of exterior plastering 
350 cu. ft. of concrete footing 
930 sq. ft. cement floor 
4,500 brick for cross wall 
5,000 brick for chimneys 
3,500 brick for porches 

64 ft. chimney tile 8" x 12" 
28 ft. chimney tile 8" x 8" 
4 stone caps 14" x 24" x 4" 
4 stone caps 14" x 12" x 4" 
2 stone caps 14" x 5" x 4" 
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lin. 
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14' 


for first floor joist 
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X 


12' 
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10" 


X 


16' 


for 
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2" 


X 


10" 


X 


14' 






4 


2" 


X 


10" 
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12' 
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2" 


X 


10" 


X 


10' 
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2" 


X 


4" 
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18' 
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ceiling joist 


16 


2" 


X 


4" 


X 


16' 






20 


2" 


X 


4" 


X 


14' 






30 


2" 


X 


4" 


X 


12' 






4 


2" 


X 


8" 


X 


12' 


for 


porch joist 


35 


2" 


X 


8" 


X 


10' 






4 


r>" 


X 


8" 


X 


12' 
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wall plates 


4 


2" 


X 


8" 


X 


12' 


for 


lintels 


7 


2" 


X 


12" 


X 


16' 


for 


stair horses 


16 


2" 


X 


6" 


X 


16' 


for 


lookouts 


70 


2" 


X 


4" 


X 


18' 


for 


outside wall stodi 


56 


2" 


X 


4" 


X 


16' 






14 


2" 


X 


4" 


X 


14' 
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21 M. shingles 

450 lin. ft. x %» grounds 

2,200 lin. ft. 1" x 2" furring 

15 rolls of building paper 



g 


1" 


y 19" v 1 fi ' qVipIv'Itio' 


12 


1" 


x 10" x 16' shelving 


150 


ft. 


6" flooring for cellar doors 


2,300 


ft. 


6" fencing for roof 


2,600 


ft. 


shiplap 


3,000 


ft. 


6" lap* siding 


2,300 


ft. 


6" fencing rough floors 


2,800 


ft. 


%" x 3^" finished flooring or 


3,200 


ft, 


%" x 2" finished flooring 


400 


ft. 


%" x S 1 /*" porch floor 


1,800 


ft. 


%" x 3*4" beaded ceiling 


320 


lin. 


ft, 1" x 8" cornice lumber 


400 


lin. 


ft. 1" x 6" 


200 


lin. 


ft. 1" x 12" 


160 


lin. 


ft. 1" x 10" 


60 


lin. 


ft. 1%" x 14" 


48 


lin. 


ft. 1%" x 12" 


96 


lin. 


ft, iy 8 " x s" 


260 


ft. 


band mould 


320 


ft, 


3" bed mould 


100 


ft. 


1" qt. round 


160 


ft, 


%" cove 


160 


ft, 


8" cove base 


190 


ft, 


base mould 


400 


ft. 


8" ogee base 


600 


ft. 


%" qt. round 


48 


ft. 


3%" plate rail 



{Continued on page 163.) 
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PLAN NO. 502 

This bungalow, 28' front by 38' deep, has — rooms, bath room and plenty 
of closet room. The height of the ceilings are: Basement 8', first floor 9', and 
the second floor 8'. Cost of plans, $12.00. Cost of building, about $2,900.00. 
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300 ft. picture mould 
240 lin. ft. beam ceiling 12" x 7* 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, T y 3 " x 9" cut for stairs. 
Cupboard to have 6 drawers, 1 flour bin, 2 doors below base shelf and 8 doors 
above base 1%" thick, paneled. Interior casing 4" wide with a 7" moulded 
head, outside casing and corner boards 4" wide, 1%" thick, 6" moulded head. 
(Continued on next page.) 
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1 set sliding doors 2'6" x 7'6" x 2}4" 



1 front door 3' 


6" x 7' 


0 x 2*4" 


2 rear doors 2': 


S" x 7' 


0" x 1%" 


4 doors 2 '6" X 


7'0" x 


1%" 1st fig. 


2 doors 2 '8" x 


7'0" x 


1%" 


8 doors 2 '6" x 


6'8" x 


1%" 2nd fig. 


1 window 56" 


x 48" 


1 It. 1st fig. 


1 window 56" 


x 16" 




1 window 56" 


x 32" 


2 It. 


1 window 56" 


x 32" 




2 windows 28" 


x 24" 


2 It. 


6 windows 6" 


x 14" 


12 Its. 


6 transoms 6" 


x 6" x 9" 


6 windows 6" 


x 14" 


12 Its. 


4 windows 30" 


x 30" 


2 Its. 


1 window 16" 


x 16" 


2 Its. 


4 windows 6" 


x 14" 


12 Its. 


4 windows 30" 


x 28" 


2 Its. 


4 windows 30" 


x 28" 


2 Its. 


4 windows 30" 


x 28" 


2 Its. 


4 windows 30" 


x 24" 


2 Its. 


4 windows 30" 


x 28" 


2 Its. 


1 window 8" 


x 10" 


6 Its. 


6 windows 14" 


x 16" 


2 Its cellar 



BILL OF MATERIAL FOR PLAN NO. 135 

143 en. yds. excavating 

864 en. ft. concrete 12" wall 
81 perch of stone 18" wall (16V 2 ') 

700 yards of interior plastering 

284 yards of exterior plastering 

130 cu. ft. of concrete footing 

620 sq. ft. cement floor 
3,600 brick for cross wall 
1,300 brick for chimneys 

300 brick for porches 
34 ft, chimney tile 8" x 12" 

110 lin. ft, 6" x 8" for sills 

3 2" x 10" x 16' for first floor joist 
25 I" x 10" x 14' 

25 2" x 10" x 12' 

4 2" x 10" x 10' 

26 2" x 10" x 14' for second floor joist 
26 2" x 10" x 12' 

(Continiitfl on newt page.) 
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5 2" x 10" x 10' 

4 2" x 4" x 16' for ceiling joist 

26 2" x 8" x 14' 

26 2" x 4" x 12' 

6 2" x 8" x 14' for porch joist 
18 2" x 8" x 12' 

26 2" x 8" x 10' 

3 2" x 8" x 12' for wall plates 

4 2" x 8" x 12' for lintels 

7 2" x 12" x 16' for stair horses 

108 2" x 4" x 18' for outside wall studs 

12 2" x 4" x 16' 

20 2" x 4" x 14' 

10 2" x 4" x 12' 

30 2" x 4" x 18' for first floor partitions 

12 2" x 4" x 16' 

10 2" x 4" x 14' 

42 2" x 4" x 16' for second floor partitions 

15 2" x 4" x 14' 
10 2" x 4" x 12' 

2 2" x 12" x 18' front porch 

4 2" x 12" x 12' 

6 2" x 12" x 10' 

32 2" x 4" x 20' rafters 

16 2" x 4" x 16' collar beams 
16 2" x 4" x 14' 

20 2" x 4" x 12' 

/ 15 M. shingles 

350 lin. ft. %» x V grounds 

2,200 lin. ft. 1" x 2" furring 

14 rolls of building paper 

8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 

80 ft. 6" flooring for cellar doors 

1,700 ft. 6" fencing for roof 

2,500 ft. shiplap 

3,200 ft. 6" lap siding 

1,700 ft. 6" fencing rough floors 

950 ft. %" x 3%" finished flooring 2nd flg. 

1,350 ft. ?s" x 2" finished flooring 1st flg. 

600 ft. %" x 314" porch floor 

1,700 ft. %" x 3%" beaded ceiling 

280 lin. ft. 1" x 8" cornice lumber 



350 lin. ft. 1" 
210 lin. ft. 1" 
240 lin. ft. 1" 



x 6" 
x 12" 
x 10" 



(Continued on page 168.) 
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PLAN NO. 135 

This house, 24' front by 30' deep, has — rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $12.00. Cost of building, about $2,500.00. 
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60 lin. ft. iy 8 " x 14" 
48 Um ft. 1%" x 12" 
96 lin. ft. iy 8 " x 8" 
100 ft. band mould 
160 ft. 5" crown mould 
240 ft. 3" bed mould 
100 ft. 1" qt. round 
160 ft. %" cove 
160 ft. 8" cove base 
200 ft. base mould 

360 ft. 8" ogee base 
600 ft. %» qt. round 
48 ft. 31/2" plate rail 
210 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7y 2 " x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 8 
doors above base 1%" thick, paneled. Interior easing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

1 front door 3'6" x 7'0" x 2*4" 
1 cased opening 6'0" x 7 '6" 

1 colonnade 14' 

2 rear doors 2'8" x 7'0" x 1%" 

5 doors 2 '6" x 7'0" x 1%" 1st rig. 
8 doors 2'6" x 6'8" x 1%" 2nd flg. 

1 window 52" x 48" 1 It. 1st flg. 
windotw 52" x 16" 

2 windows 28" x 32" 2 It. 
4 windows 24" x 32" 

2 windows 24" x 24" 
1 window 24" x 20" 
8 windows 28" x 28" 2 It. 2nd flg. 

6 windows 14" x 16" 2 It. cellar sash 



BILL OF MATERIAL FOR PLAN NO. 138 

285 cu. yds. excavating 
1,264 cu. ft. concrete 12" wall 

120 perch of stone 18" wall (16%') 

980 yards of interior plastering 

261 yards of exterior plastering 

120 cu. ft. of concrete footing 
1,250 sq. ft. cement floor 
6,500 brick for cross wall 

(Continued on next page.) 
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6,200 brick for chimneys 
700 brick for porches 
64 ft. chimney tile 8" x 12" 
30 ft. chimney tile 8" x 8" 
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23 M, shingles 
400 lin. ft. %" x %" grounds 

(Continued on page 172.) 
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3?]GHT SlJ>E tLr VAT I on 



PLAN NO. 138 

This cottage, 40' front by 33' deep, has 7 rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $13.00. Cost of building, about $3,500.00. 
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2,200 lin. ft. 1" x 2" furring 
16 rolls of building paper 
8 1" x 12" x 16 ' shelving 
8 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
2,500 ft. 6" fencing for roof 
2,500 ft. shiplap 
3,300 ft. 6" lap siding 
3,000 ft. 6" fencing rough floors 
1,800 ft. 7 /s" x 3*4" finished flooring 2nd fig. 
2,400 ft. %" x 2" finished flooring 
500 ft. %» x 3y t " porch floor 
600 ft. %" x 3*4" beaded ceiling 
300 lin. ft. 1" x 8" cornice lumber 
300 lin. ft. 1" x 6" 
360 lin. ft. 1" x 12" 
160 lin. ft. 1" x 10" 
72 lin. ft. 1%" x 14" 
48 lin. ft. iy 8 " x 12" 
96 lin. ft. iy 8 " x 8" 
160 ft. band mould 
350 ft. 3" bed mould 
100 ft. 1" qt. round 
180 ft. %" cove 
200 ft. 8" cove base 
240 ft. base mould 

420 ft. 8" ogee base 
700 ft. %" qt. round 
48 ft. 3V 2 " plate rail 
300 ft. picture mould 
Stairs to second floor l%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 1W x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 6 
doors above base 1%" thick, paneled. Interior easing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

1 colonnade 16' x 9' 

1 colonnade 11' x 9' 

1 front door 3'6" x 7'0" x 2%" 

1 rear door 2 '8" x 7'0" x 1%" 

8 doors 2 '6" x 7'0" x 1%" 1st flg. 

7 doors 2 '6" x 6 '8" x 1%" 2nd flg. 

1 window 40" x 32" 2 It. 
3 windows 28" x 32" 

2 windows 24" x 24" 
7 windows 24" x 32" 



(Continued nn >n rt page.) 
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1 window 24" x 20" 

2 windows 36" x 24" 1 It. 

6 windows 28" x 28" 2 It. 2nd fig. 
6 windows 14" x 16" 2 It, cellar 



BILL OB^ MATERIAL FOR PLAN NO. 518 

288 cu. yds. excavating 

1,152 cu. ft. concrete 12" wall 

110 perch of stone 18" wall (16%'; 

700 yards of interior plastering 

180 yards of exterior plastering 

300 cu. ft. of concrete footing 

1,100 sq. ft. cement floor 

4,200 brick for cross wall 

1,300 brick for chimneys 

160 brick for porches 

32 ft. chimney tile 8" x 12" 

32 ft. chimney tile 8" x 8" 

158 lin. ft. 6" x 8" for sills 
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PLAN NO. 518 

This cottage, 28' front by 44' deep, has 5 rooms, bafh room and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' ? and 
the second floor 8'. Cost of plans, $10.00. Cost of building about $1,800.00. 
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17 M. shingles 
300 Jin. ft. %" x %» grounds 
1,400 lin. ft. 1" x 2* furring 
12 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doors 
1,800 ft. 6" fencing for roof 
1,500 ft. sftiplap 
2,100 ft. 6" lap Biding 
1,400 ft. 6" fencing rough floors 
2,000 ft. %* x 3*/," finished flooring or 
2,500 ft. %" x 2" finished flooring 

400 ft. %" x 3*4" porch floor 
1,200 ft. %» x 3V 4 f > beaded ceiling 
240 lin. ft. 1" x 8" cornice lumber 
240 lin. ft. I" x 6" 
120 lin. ft. 1" x 12" 
60 lin. ft, 1" x 10" 
72 lin. ft. iy 8 " x 14" 
60 lin. ft. l%» x 12" 
48 lin. ft. li/s" x 8" 
60 ft. band mould 
280 ft. 3" hod mould 

80 ft. 1" qt. round 
120 ft. %" cove 
260 ft. 8" cove base 
270 ft. base mould 

240 ft. 8" ogee base 
520 ft. %" qt. round 
48 ft. 3V." plate rail 
280 ft. picture mould 
Stairs to basement IV treads, %" risers, 7W x 9" cut for stairs. Cup- 
board to have 6 drawers, 1 flour bin, 1 door below base shelf and 8 doors above 
base iy H " thick, paneled. Interior casing 4" wide with a 7" moulded head, 
outside casing and corner boards 4" wide, 1%" thick, 6" moulded head. 
1 set sliding doors 2 '6" x 7 '6" x 2 1 / 4" 
1 front door 3 '6" x T'.O" x 2%" 
1 rear door 2' 8" x 7'0" x 1%" 
10 doors 2 '6" x 7'0" x 1%" 1st flg. 
1 door 2'8" x 7'0" x 1%" 
1 window 52" x 48" 1 It, 1st flg. 

window 52" x 16" 
1 window 40" x 32" 2 It. 
8 windows 26" x 32" 2 It. 
3 windows 26" x 24" 2 It, 



(Gontinued on next pa fie.) 
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1 window 20" x 24" 2 It. 
1 window 20" x 24" 1 It. 
7 windows 14" x 16" 2 It. cellar 



BILL. OF MATERIAL FOR PLAN NO. 519 

212 cu. yds. excavating 

1,056 cu. ft. concrete 12" wall 

100 perch of stone 18" wall (16%') 

500 yards of interior plastering 

160 yards of exterior plastering 

400 cu. ft', of concrete footing 

900 sq. ft. cement floor 

4,400 brick for cross wall 

1,500 brick for chimneys 



32 ft. chimney tile 


8" x 12" 


32 ft. chimney tile 


8" x 8" 


136 lin. ft. 6" x 8" 


for sills 
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for first floor joist 
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for first floor partitions 
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front porch 
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rafters 
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20 2" x 


4" x 12' 




16 M. shingles 





300 lin. ft. 7 /s" x %» grounds 
1,600 lin. ft. 1" x 2" furring 
12 rolls of building paper 
12 1" x 12" x 16' shelving 
160 ft. 6" flooring for cellar doors 
1,700 ft. 6" fencing for roof 
1,400 ft, shiplap 

(Continued on page 178.) 
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PLAN NO. 519 

This cottage, 28' front by 38' deep has 4 rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement 8% first floor 9', and 
the second floor 8'. Cost of plans, $10.00. Cost of building about $1,800.00. 
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2,000 ft. 6" lap siding 

1,300 ft. 6" fencing rough floors 

1,900 ft. %" x 3*4" finished flooring or 

2,400 ft. %" x 2" finished flooring 

400 ft. %" x 3V 4 " porch floor 
1,100 ft %" x 3 1 , " beaded ceiling 

220 lin. ft. 1" x 8" cornice lumber 

240 lin. ft. 1" x 6" 

200 lin. ft. 1" x 12" 

140 lin. ft. 1" x 10" 

120 lin. ft. 1%" x 14" 

120 lin. ft. IW x 12" 
60 lin. ft. iy 8 " x 8" 
75 ft. band mould 

240 ft. 3" bed mould 
70 ft. 1" qt. round 

120 ft. %" cove 

200 ft. 8" cove base 

200 ft, base mould 

300 ft. 8" ogee base 

500 ft. %" qt. round 
48 ft, 3%" plate rail 

240 ft. picture mould 
Stairs to second floor lVs" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7% ,f x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and (5 1 
doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%'-' thick, 6" moulded 
head. 

1 front door 3'6" x 7'0" x 2%" 
1 rear door 2 '8" x 7'0" x 1%" 
9 doors 2 '6" x 7'0" x 1%" 1st flg. 
1 door 2'8" x 7M)" x 1%» 

1 window 52" x 48" 1 It, 1st flg. 
window 52" x 16" 

8 windows 26" x : , >2" 2 It. 

2 windows 26" x 24" 
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SJrC OvH D 5TOKV "PL A/1 



PLAN NO. 516 

The firsl floor plan of No. 516 is the same as No. 514. This house costs 
about $2,800.00, Cost of plans v $16.00. The bill of material is the same as 
for No. 514, with the following additions and changes: 



BILL OF MATERIAL FOR PLAN NO. 516 

1,000 ft. 6" fig. for attic 

9 doors on second floor 2'6" x 6 f g» x 1%# 
6 windows 28" x 28" 1' It. 
1 window 20" x 24" 2 It. 
3,000 ft. ship lap 
4,000 ft. 6" siding 
2,600 ft. 1" x 2" furring 
120 2" x 4" x 18' outside wall studs 
20 2" x 4" x 16' 
10 2" x 4" x 14' 
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f-RO/IT E-LE-VATIQ/1 
PL.A/1 /IO- 515. 



^CO^lD OTOKY PLAA 
Fl-A/i /iO- 




PL A/1 /IO- 515 

PLAN NO. 515 

This bungalow, 24' front by 32' deep, has — rooms, bath room and plenty 
of closet room. The height of the ceilings are: Basement 8', first floor 9% and 
the second floor 8'. Cost of plans, $15.00. Cost of building, about $2,500.0(1 

The bill of material for this plan is the same as for 514 (the first floor 
plans being the samej, except the doors and windows on the second floor. 

9 2'6" x 6'8" x 1%" 2nd fig. 

9 windows 24" x 28" 2 It. 2nd fig. 

1 window 20" x 24" 2 It. 
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BILL OF MATERIAL FOR PLAN NO. 4 

140 cu. yds. excavating 

832 cu. ft. concrete 12" wall 

75 perch of stone 18" wall (16y 2 ') 
640 yards of interior plastering 
185 yards of exterior plastering 
400 cn. ft. of concrete footing 
600 sq. ft. cement floor 
3,000 brick for cross wall 
1,400 brick for chimneys 
160 brick for porches 

32 ft. chimney tile 8" x 12" 
110 lin. ft. 6" x 8" for sills 
20 2" x 10" x 16' for first floor joist 
20 2" x 10" x 14' 
6 2" x 10" x 12' 
20 2" x 10" x 16' for second floor joist 
20 2" x 10" x 14' 
10 2" x 10" x 12' 

6 2" x 4" x 16' for ceiling joist 
20 2" x 4" x 14' 
20 2" x 4" x 12' 
8 2" x 4" x 10' 
6 2" x 8" x 16' for porch joist 
18 2" x 8" x 12' 
6 2" x 8" x 10' 
4 2" x 8" x 12' for wall plates 
4 2" x 8" x 12' for lintels 
6 2" x 12" x 16' for stair horses 
6 2" x 6" x 12' for lookouts 
50 2" x 4" x 18' for outside \\:dl studs 
20 2" x 4" x 16' 
20 2" x 4" x 14' 
m 2" x 4" x 12' 

30 2" x 4" x 18' for first floor partitions 
12 2" x 4" x 16' 
10 2" x 4" x 14' 
10 2" x 4" x 12' 

30 2" x 4" x 16' for second lioor partitions 
16 2" x 4" x 14' 
12 2" x 4" x 12' 

8 2" x 10" x 12' front porch 
30 2" x 4" x 20' rafters 
20 2" x 4" x 16' 
15 2" x 4" x 14' 

(Continued on page 184.) 
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f-RO/JT rjLEVATIO/1 

rt.A/7 no - sis. 



^rCO^D STORY PL, A/1 
PL A/1 /lO- 513- 




SIDE- fO-E* VAT tO/1 
PLAA1 515 



PLAN NO. 515 

This bungalow, 24' front by 32' deep, has — rooms, bath room and plenty 
of closet room. The height of the ceilings are: Basement 8', first floor 9', and 
the second floor 8'. Cost of plans, $15.00. Cost of building, about $2,500.00. 

The bill of material for this plan is the same as for 514 (the first floor 
plans being the same J, except the doors and windows on the second floor. 

9 2 '6" x 6' 8" x 1%" 2nd fig. 

9 windows 24" x 28" 2 It. 2nd fig. 

1 window 20" x 24" 2 It. 
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BILL OF MATERIAL FOR PLAN NO. 4 

140 eu. yds. excavating 

832 eu. ft. concrete 12" wall 

75 perch of stone 18" wall (10%') 

640 yards of interior plastering 

185 yards of exterior plastering 

400 eu. ft. of concrete footing 

600 sq. ft. cement floor 

3,000 brick for cross wall 

1,400 brick for chimneys 

160 brick for porches 
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PLAN NO, 4. 

This cottage, 24' front by 28' deep, has 5 rooms, bathroom and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8' Cost of plans, $12.00. Cost of building, about $2,000.00. 
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10 2" x 4" x 12' 

13 M. shingles 

300 lin. ft. %" x %" grounds 
1,800 lin. ft. 1" x 2" furring 

14 rolls of building paper 
10 1" x 12" x 16' shelving 

8 1" x 10" x 16' shelving 
80 ft. 6" flooring for cellar doors 
1,400 ft. 6" fencing for roof 
1,700 ft. shiplap 
2,200 6" lap siding 
1,500 ft. 6" fencing rough floors 

900 %» x S%" finished flooring 2nd flg. 
1,250 ft. %" x 2" finished flooring 1st flg. 
300 ft. %» x 3y 4 " porch floor 
420 ft. %" x 3%" beaded ceiling 
220 lin. ft. 1" x 8" cornice lumber 
250 lin. ft. 1" x 6" 
260 lin. ft. 1" x 12" 
140 lin. ft. 1" x 10" 
120 lin. ft. 1%" x 14" 
80 lin. ft. iy 8 " x 12" 
72 lin. ft. iy 8 " x 8" 
140 ft. band mould 
300 ft. 3" bed mould 

70 ft. 1" qt. round 
120 ft. %" cove 
140 ft. 8" cove base 
180 ft. base mould 

300 ft. 8" ogee base 
450 ft. %" qt. round 
48 ft. 3yo" plate rail 
220 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7%" x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 
4 doors above base I'/s" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" moulded 
head. 

1 front door 3 '6" x 7'0" x 2^" 

2 cased openings 6'0" x 7 '6" 

2 rear doors 2'8" x 7'0" x 1%" 
4 doors 2'6" x 7'0" x 1%" 1st flg. 
6 doors 2'6" x 6'8" x 1%" 2nd flg. 
1 window 50" x 48" 1 It. 1st flg. 
window 50" x 16" 

( Von t i 11 it 04 0*1 n GV t ptiye.) 



DWELLING HOUSES AND BUNGALOWS 



5 windows 28" x 32" 2 It. 

1 window 28" x 24" 

6 windows 28" x 28" 2 It. 2nd fig. 

2 windows 26" x 28" 

6 windows 14" x 18" 2 It. cellar 



BILL OF MATERIAL FOR PLAN NO. 514 

165 eu. yds. excavating 

920 eu. ft. concrete 12" wall 

90 perch of stone 18" wall (16%') 

720 yards of interior plastering 

260 yards of exterior plastering 

180 eu. ft. of concrete footing 

800 sq. ft. cement floor 

3,700 brick for cross wall 

1,300 brick for chimneys 

300 brick for porches 



32 ft. chimney tile 


8" x 12" 


32 ft. chimney tile 


8" x 8" 


126 lin. ft 6' 


' x 8" 


for sills 


6 2" x 


10" 


x 16' 


for first floor joist 


25 2" x 


10" 


x 14' 




25 2" x 


10" 


x 12' 




12 2" x 


10" 


x 16' 


for second floor joist 


14 2" x 


10" 


x 14' 




26 2" x 


10" 


x 12' 




10 2" x 


10" 


x 10' 




25 2" x 


4" 


x!4' 


for ceiling joist 


25 2" x 


4" 


x 12' 




10 2" x 


4" 


x 10' 




7 2" x 


8" 


x 14' 


for porch joist 


18 2" x 


8" 


x 12' 




6 2" x 


8" 


x 10' 




4 2" x 


8" 


x 12' 


for wall plates 


4 2" x 


8" 


x 12' 


for lintels 


6 2" x 


12" 


x 16' 


for stair horses 


20 2" x 


6" 


x 12' 


for lookouts 


60 2" x 


4" 


x 18' 


for outside wall studs 


40 2" x 


4" 


x 16' 




10 2" x 


4" 


x 14' 




10 2" x 


4" 


x 12' 




45 2" x 


4" 


x 18' 


for first floor partitions 


15 2" x 


4" 


x 16' 




10 2" x 


4" 


x 14' 




10 2" x 


4" 


x 12' 





(Continued on page 187.) 
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rRO/IT F^LErVATiO/t 
FL,A/1 /1Q, 5)4 




PLAN NO. 514 

This bungalow, 24' front by 32' deep, has — rooms, bath room and plenty 
of closet room. The height of the ceilings are: Basement 8', first floor 9', and 
the second floor 8'. Cost of plans, $15.00. Cost of building about $2,400.00. 
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FIK oT 5TORY rLA^l SJCCQ/ID -5T0KY FJ_<A/t, 



45 


2" x 4" x 16' 


for second floor 


20 


2" x 4" x 14' 




16 


2" x 4" x 12' 




4 


2" x 10" x 00' 


front porch 


4 


2" x 10" x 10' 




52 


2" x 4" x 18' 


rafters 


20 


2" x 4" x 16' 




52 


2" x 4" x 10' 




12 


2" x 4" x 12' 




17 


M. shingles 




400 


lin. ft. % x % 


" grounds 


2,300 


lin. ft. 1x2 furring 


16 


rolls of buil din 


& paper 


10 


1 x 12" x 16' 


shelving 


8 


1 x 10" x 16' 


shelving 


160 


ft. 6" flooring for cellar floors 



(Continued on iw.rr page.) 
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1,800 ft. 6" fencing for roof 

2,200 ft. shiplap 

2,800 ft. 6" lap siding 

1,700 ft. 6" fencing rough floors 

1,000 ft. % x 314" finished flooring— -2nd fig 

1,400 ft. % x 2" finished flooring— 1st flg 

450 ft. % * 31/4" porch floor 
1,400 ft. % x 3*4" beaded ceiling 

260 lin. ft. 1 x 8" cornice lumber 

280 lin. ft. 1 x 6" 

180 lin. ft. 1 x 12" 

160 lin. ft. 1 x 10" 
96 lin. ft. iy 8 x 14 
72 lin. ft. iy 8 x 12 

108 lin. ft. 1% x 8 

180 ft. band mould 

2M ft. 3 " bed mould 

100 ft. 1 * qt. round 

140 ft. %" cove 

220 ft. 8 " cove base 

260 ft. base mould 

360 ft. 8 " ogee base 

600 ft. %" qt. round 
48 ft. 3y 2 " Plate rail 

300 ft. picture mould 
Stairs to second floor lVs" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement treads, %" risers, 7^x9" cut for 

stairs. Cupboard to .have 6 drawers, 1 flour bin, 1 door below base shelf 
and 8 doors above base \%" thick, paneled. Interior casing 4" wide with a 
7" moulded head, outside easing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

2 sliding door sets 2 '6" x 7 '6" x 2 1 / 4" 

1 front door 3'6" x 7'0" x 2*4" 

2 rear doors 2 '8" x 7'0" x 1%" 

3 doors 2 '6" x 7'0" x 1%" 1st flg. 
1 door 2'8" x 7'0" x 1%" 

7 doors 2 '6" x 6 '8" x 1%" 2nd flg. 

1 window 52" x 48" 1 It. 1st flg. 
window 52" x 16" 

5 windows 28" x 32" 2 It. 

3 windows 24" x 24" 1 It. 

2 windows 26" x 24" 2 It. 
1 window 24" x 24" 1 It. 

4 windows 8" x 14" 2 It. 2nd flg. 
4 windows 26" x 28" 

1 window 20" x 24" 

6 windows 14" x 16" 2 It. cellar 
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BILL OF MATERIAL FOR PLAN NO. 168 

224 eu. yds. excavating 
1,300 cu. ft. concrete 12" wall 
120 perch of stone 18" wall 
1,020 yards of interior plastering 
290 yards of exterior plastering 
170 cu. ft. of concrete footing 
1,160 sq. ft. cement floor 
7,000 brick for cross wall 
6,500 brick for chimneys 
300 brick for porches 
64 ft. chimney tile 8 x 12 
30 ft. chimney tile 8x8 
170 lin. ft. 6" x 8" for sills 
28 2" x 10" x 16' for first floor joist 
15 2" x 10" x 14' 
30 2" x 10" x 12' 

5 2" x 10" x 20' for second floor joist 
30 2" x 10" x 16' 

15 2" x 10" x 14' 

16 2" x 10" x 12' 

16 2" x 10" x 10' for ceiling joist 

30 2" x 4" x 16' 

20 2" x 4" x 14' 

16 2" x 4" x 12' 

10 2" x 4" x 10' for porch joist 

18 2" x 8" x 14' 

10 2" x 8" x 12' 

8 2" x 8" x 10' 

4 2" x 8" x 12' for wall plates 

4 2" x 8" x 12' for lintels 

6 2" x 12" x 16' for stair horses 
20 2" x 8" x 12' for lookouts 

40 2" x 4" x 18' for outside wall studs 

60 2" x 4" x 16' 

20 2" x 4" x 14' 

2$ 2" x 4" x 12' 

55 2" x 4" x 18' for first floor partitions 

1£ 2" x 4" x 16' 

16 2" x 4" x 14' 

10 2" x 4" x 12' 

50 2" x 4" x 16' for second floor partitions 

10 2" x 4" x 14' 

20 2" x 4" x 12' 

4 2" x 12" x 14' front porch 

(Continued on page 192,, 
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Fight Side DLEVATiort, 
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PLAN NO. 168 

This bungalow 35 ft. front by 42 ft. deep lias 7 rooms, bathroom and 
plenty of closet room. The height of the ceilings are: basement 8 feet, first 
floor 9 feet and the second floor 8 feet. Cost of plans $16,00. Cost of building 
about $3,200.00. 
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2 9" x 12" x 3J2' 
4 2" x 12" x 10' 
2 2" x 10" x 24' 
30 2" x 4" x 18' rafters 
60 2" x 4" x 16' 
60 2" x 4" x 14' 
30 2" x 4" x 12' 
23 M. shingles 
400 Jin. ft. T / s " x %" grounds 
2,200 lin. ft, 1" x 2" furring 
14 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
160 ft. 6" flooring for cellar doorsi 
2,400 ft. 6" fencing for roof 
2,400 ft, shiplap 
3,000 ft. 6" lap siding 
2,800 ft. 6" fencing rough floors 
1,700 ft. x 3%" finished flooring 2nd flg. 
2,200 ft, %" x 2" finished flooring 1st flg. 

650 ft. %" x 3%" porch floor 
1,400 ft. %" x 3*4" beaded ceiling 
300 Jin. ft. 1" x 8" cornice lumber 
300 lin. ft. 1" x 6" 
200 lin. ft. 1" x 12" 
160 lin. ft, 1" x 10" 
72 lin. ft. lVs" x 14" 
60 lin. ft, 1%" x 12" 
96 lin. ft. 1%" x 8" 
200 ft. band mould 
300 ft. 3" bed mould 
100 ft. 1" qt. round 
160 ft, %" cove 
200 ft. 8" cove base 
240 ft. base mould 

350 ft. 8" ogee base 
600 ft, qt. round 

48 ft. %W plate rail 
260 ft. picture mould 
lin. ft. beam ceiling 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7M»" x 9" cut for 
stairs. Cupboard to have 6 drawers, 1 flour bin, 2 doors below base shelf and 
12 doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

(Continued on next page,) 
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1 front door 3'6" x 7'G" x 2^4" 

1 cased opening 6'0" x 7 '6" 

3 rear doors 2'8" x 7'0" x 1%" 

6 doors 2'6" x 7'Q" x 1%" 1st fig. 

2 doors 2'8" x x 1%" 

7 doors 2'6" x 6'8" x 1%" 2nd fig. 

3 windows 28" x 32" 2 It. 1st fig. 
6 windows 20" x 32" 

4 windows 24" x 24" 
2 windows 24" x 32" 

2 windows 36" x 20" 1 It. 
10 windows 24" x 28" 2 It. 2nd fig. 
6 windows 14" x 18" 2 It. cellar 

On page 178 we show a second floor plan for the first floor plan of 521, and 
also another elevation. The cost of the plan and the building will be the same 
as for 521. The same bill of material can be used with the following changes: 
8 doors 2'6" x 6'8" x 1%» 2nd fig. 

4 windows 24" x 24" 2 It. 2nd fig. 

5 windows 24" x 28" 
1 window 20" x 20" 



BILL OF MATERIAL FOR PLAN NO. 157 

231 cu. yd. excavating 
1,070 cu. ft. concrete 12" wall 
100 perch of stone 18" wall (16% ft.) 
580 yards of interior plastering 
174 yards of exterior plastering 
380 cu. ft. of concrete footing 
1,000 sq. ft. cement floor 
7,200 brick for cross wall 
5,600 brick for chimneys 
6,000 brick for porches. 

60 ft. chimney tile 8" x 8" 
34 ft. chimney tile 8" x 12" 
4 stone caps 21" x 21" x 5 
38 lin. ft. stone caps 12" x 5" 
136 lin. ft. 6" x 8" for sills 
30 2" x 10" x 14' for first floor joist 
50 2" x 10" x 12' 

50 2" x 8" x 12' for second floor joist 

30 2" x 8" x 14' 

18 2" x 8" x 16' for porch joist 

6 2" x 8" x 10' 

8 2" x 8" x 12' for wall plates 

(Continued on page 195.) 
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T?icht Side Elivatio/i 



PLAN NO. 157. 



This cottage 32 ft. front by 35 ft. deep has 5 rooms, bathroom and plenty 
of closet room. The height of the ceilings are: basement 8 feet, first floor 9 
feet. Cost of plans $12.00. Cost of building about $2,400.00. 
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4 2" x 8" x 12' for lintels 

3 2" x 12" x 16' for stair horses 

14 2" x 8" x 12 

70 2" x 

10 2" x 

30 2" x 4" x 14 

10 2" x 4" x 12 

60 2" x 4" x 18 



for lookouts 
4" x 18' for outside will studs 
4" x"16' 



for first floor partitions 

(Continued o n n cart page.) 
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12 2" x 4" 


X 


16' 




20 2" x 4" 


x 


14' 




2" x 4" 


x 


16' 




10 2" x 4" 


X 


14' 


porch. 


20 2" x 4" 


x 


12' 


porch. 


4 2" x 12" 


X 


16' 


front porch 


4 2* x 12" 


X 


10' 




20 2" x 6" 


X 


24' 


rafters 


12 2" x 6" 


X 


20' 




40 2" x 4" 


X 


16' 




20 2" x 4" 


X 


14' 




10 2" x 4" 


X 


12' 




20 M. shingl 


es 







300 Km. ft. %" x %" grounds 
1,600 lin. ft. 1" x 2" furring 
10 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
240 ft. 6" flooring for cellar doors 
2,300 ft. 6" fencing for roof 
1,800 ft. shiplap 
2,400 6" lap siding 
1,400 ft. 6" fencing rough floors 
1,700 ft. %" x 3 1 /*" finished flooring or 
2,000 ft. %" x 2" finished flooring 

600 ft. W x 3*4" porch floor 
1,200 ft. %" x 3^4" beaded ceiling 
250 lin. ft. 1" x 8" cornice lumber 
260 lin. ft. 1" x 6" 
160 lin, ft. 1" x 12" 
100 lin. ft. 1" x 10" 
100 lin. ft. 1%" x 14" 
72 lin. ft. \W x 12" 
120 lin. ft. \%» x 8" 

90 ft. band mould 
210 ft. 3" bed mould 

60 ft. 1" qt. round 
120 ft. %» cove 
200 ft. 8" cove base 
240 ft. base mould 
240 ft. 8" ogee base 
500 ft. %" qt. round 
48 ft. 3i/ 2 " plate rail 
200 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balus- 
ters to each tread. Stairs to basement 1%* treads, %" risers, 7%* x 9" cut 
(Continued on next page.) 
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for stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf 
and 8 doors above base 1%" thick, paneled. Interior easing 4" wide with a 
7" moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" 
moulded head. * 

1 colonnade 13' x 9' 

1 front door 3'6" x 7'0" x 2%" 

1 cased opening 6" x 7 '6" 

1 rear door 2'8" x 7'0" x 1%" 

9 doors 2'6" x 7'0" x 1%" 1st fig. 

1 window 48" x 48" 1 It. 1st flg. 
window 48" x 16" 1 It. 

6 windows 28" x 32" 2 It. 

3 windows 24" x 32" 

2 windows 24" x 24" 

1 window 20" x 20" 

2 windows 36" x 20" 1 It. 

1 window 20" x 20" 

2 windows 28" x 28" 1 It. 2nd fig. 

4 windows 14" x 16" 2 It. cellar 



BILL OF MATERIAL FOR PLAN NO. 14 

160 cu. yds. excavating 

900 cu. ft. concrete 12" wall 

85 perch of stone 18" wall (IW ) 

700 yards of interior plastering 

240 yards of exterior plastering 

350 cu. ft. of concrete footing 

665 sq. ft. cement floor 

3,800 brick for cross wall 

5,000 brick for chimneys 

300 brick for porches. 

32 ft. chimney tile 8" x 12" 

64 ft. chimney tile 8" x 8" 

116 lin. ft. 6" x 8" for sills 

24 2" x 10" x 14' for first floor joist 

24 2" x 10" x 12' 

6 2" x 10" x 10' 

26 2" X 10" x 14' for second floor joist 

26 2" x 10" x 12' 

6 2" x 10" x 10' 

30 2" X 4" x 18' for ceiling joist 

6 2" x 4" x 16' 

8 2" x 4" x 14' 

15 2" X 8" x 14' for porch joist 

(Continued on page 199.) 
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PLAN NO. 14 

This bungalow, 24' front by 32' deep, lias 6 rooms, bath room and plenty 
of closet room. The height of the ceilings are: Basement 8', first floor 9', 
and the second floor 8 \ Cost of plans, $15.00. Cost of building, about $2,800.00. 



DWELLING HOUSES AND BUNGALOWS 




TTP^rtfr SrroR^r fiL^n 



n 


Bert K rooml 






fro 

ft 


J 1 1 


r 








1 J 






ci « ^ ■ 




A — 


c/o5 - 



6 


2" 


X 


8" x 


10' 




3 


2» 


X 


8" x 


12' 


for wall plates 


3 


2" 


X 


8" x 


12' 
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16 M. shingles 
400 lin. ft. %" x %" grounds 
2,000 lin. ft, 1" x 2" furring 
14 rolls of building paper 
8 1" x 12" x 16' shelving 
8 1" x 10" x 16' shelving 
80 ft. 6" flooring for cellar doors 
1,800 ft. 6" fencing for roof 
2,100 ft. shiplap 
2,700 ft. 6" lap siding 
1,700 ft, 6" fencing rough floors 
1,000 ft. %" x 3%" finished flooring 2nd fig. 
1,300 ft. %" x 2" finished flooring 1st flg. 

400 ft. %" x 3*4" porch floor 
1,200 ft. %» x 3%* beaded ceiling 
300 lin. ft. 1" x 8" cornice lumber 
300 lin. ft. 1" x 6" 
160 lin. ft. 1" x 12" 
140 lin. ft. 1" x 10" 
120 lin. ft, 1%" x 14" 
96 lin. ft. iy 8 " x 12" 
96 lin. ft. 1%" x 8" 
160 ft. band mould 
300 ft. 3" bed mould 
100 ft. 1" qt. round 
160 ft. %» cove 
160 ft. 8" cove base 
200 ft. base mould 

350 ft. 8" ogee base 
550 ft. %" qt. round 
48 ft. 3%* plate rail 
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240 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, %" risers, 7%" x 9" cut for 
stairs. Cupboard to have 6 drawers, 1 flour bin, 2 doors below base shelf and 12 
doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, 1%" thick, 6" 
moulded head. 

1 front door 3 '6" x 7'0" x 2*4" 

1 cased opening 6'Q" x 7 '6" 

2 rear doors 2'8" x 7'G" x 1%" 

7 doors 2 '6" x 7'0" x 1%" 1st flg. 
7 doors 2'6" x 6'8" x 1%" 2nd flg. 
2 windows 52" x 48" 1 It. 1st flg. 
window 52" x 16" 1 ]t. 

4 windows 28" x 32" 2 It. 
2 windows 24" x 24" 

2 windows 20" x 24" 

2 windows 36" x 24" 1 It, 

5 windows 28" x 28" 2 It. 2nd flg. 
.1 window 20" x 24" 

6 windows 14" x 18" 2 It. cellar 



BILL OF MATEKIAL FOR PLAN Is'O. 67 

168 cu. yds excavating 
1,024 cu. ft. concrete 12" wall 
107 perch of stone 18" wall (16%' ) 
730 yards of interior plastering 
314 yards of exterior plastering 
500 cu. ft. of concrete footing 
800 sq. ft. cement floor 
540 sq. ft. cement porch floor 
60 lin. ft. 7" x 14" cement steps 
3,700 brick for cross wall 
6,000 brick for chimneys 
7,000 brick for porches 

64 ft. chimney tile 8" x 12" 
28 ft. chimney tile 8" x 8" 
50 lin. ft. stone caps 14" x 5" 
5 lin. ft. stone caps 28" x 18" x 5" 
2 lin. ft. stone caps 18" x 48" x 5" 
142 lin. ft. 6" x 8" for sills 

5 2" x 10" x 16' for first floor joist 
84 2" x 10" x 14' 

(Continued on page 204.) 
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PLAN NO. 67 

This house, 24' front by 34' deep, has 6" rooms, bath room and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $10.00. Cost of building, about $3,200.00. 
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15 rolls of building paper 

10 1" x 12" x 16' shelving 

6 1" x 10" x 16' shelving 

160 ft. 6" flooring for cellar doors 

2,400 ft. 6" fencing for roof 

3,000 ft, shiplap 

4,000 ft. 6" lap siding 

2,000 ft. 6" fencing rough floors 

1,400 ft. %" x 314" finished flooring 2nd fig. 

1,750 ft. %" x 2" finished flooring 1st flg. 
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1,400 ft. 6" flg. for attic 
750 ft. %" x 3%" porch' floor 
850 ft. %" x 3^4" beaded ceiling 
300 lin. ft. 1" x 8" cornice lumber 
300 lin. ft. 1" x 6" 
280 lin. ft. 1" x 12" 
140 lin. ft. 1" x 10" 
60 lin. ft. 1%" x 14' 
60 lin. ft. iy H " x 12" 
80 lin. ft. iy 8 " x 8" 
120 ft. band mould 
240 ft. 3" bed mould 

80 ft. 1" qt. round 
150 ft. %» cove 
240 ft. 8" cove base 
300 ft. base mould 

320 ft. 8" ogee base 
600 ft. %* qt. round 
48 ft. 3y 2 " plate rail 
224 ft. picture mould 
Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement treads, %" risers, x V cut for' 

stairs. Cupboard to have 6 drawers, 1 flour bin, 1 door below base shelf and 8 
doors above base 1%" thick, paneled. Interior easing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, iy 8 " thick, 6" 
moulded head. 

1 side door 2'10" x 7'0" x 1%" 
1 front door 3 '6" x'7'0" x 2*4" 

1 cased opening 6'0" x 7 '6" 

2 rear doors 2'8" x 7'0" x 1%" 

4 doors 2 '6" x 7'0" x 1%" 1st flg, 
9 doors 2 '6" x 6 '8" x 1%" 2nd flg. 

4 windows 28" x 32" 2 It, 1st flg. 

3 windows 24" x 32" 

3 windows 24" x 24" 

5 windows 24" x 28" 

1 window 24" x 24" 1 It. 

1 window 8" x 14" 16 It. with circle transom 

6 windows 28" x 28" 2 It. 2nd flg. 

2 windows 24" x 28" 
1 window 20" x 24" 

4 windows 24" x 30" attic 

6 windows 14" x 18" 2 It cellar 
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PL AJ1 NO-501. 



PLAN NO. 501 

This bungalow, 42' front by 26' deep, has 6 rooms, bathroom and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $13.00. Cost of building, about $2,700.00. 
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BILL OF MATERIAL FOR PLAN NO. 501 

235 cu. yds excavating 

1,100 cu. ft. concrete 12" wall 

82 perch of stone 18" wall (16%') 

890 yards of interior plastering 

272 yards of exterior plastering 

500 cu. ft. of concrete footing 

1,000 sq. ft. cement floor 

350 sq. ft. cement porch floor 

6,000 brick for cross wall 

6,000 brick for chimneys 

10,000 brick for porches 

30 ft. chimney tile 8" x 12" 

84 ft. chimney tile 8" x 8" 

60 lin. ft. stone caps 22" x 4" 

50 lin. ft. stone steps 14" x 7" 
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4 2" x 10" x 12' 
16 2" x 4" x 18' rafters 
60 2" x 4" x 16' 
28 2" x 4" x 14' 
40 2" x 4" x 12' 
52 2" x 4" x 10' 
26 M. shingles 
500 lin. ft. %" x %» grounds 
2,100 lin. ft. 1" x 2" furring 
14 rolls of building paper 

7 1" x 12" x 16' shelving 
10 1" x 10" x 16' shelving 
150 ft. 6" flooring for cellar doors 
2,800 ft. 6" fencing for roof 
2,000 ft. shiplap 
2,200 ft. 6" lap siding 
2,300 ft. 6" fencing rough floors 
1,400 ft. %" x 3*4" finished flooring 2nd fig. 
2,000 ft. %" x 2" finished flooring 1st fig. 

120 ft. %* x 3V 4 " porch floor 
1,100 ft. %" x 3W beaded ceiling 
280 lin. ft. 1" x 8" cornice lumber 
500 lin. ft. 1" x 6" 
240 lin. ft. 1" x 12" 
100 lin. ft. 1" x 10" 
120 lin. ft, iy s " x 8" 
160 ft. band mould 
400 ft. 3" bed mould 
100 ft. 1" qt. round 
160 ft. %» cove 
170 ft. 8" cove base 
200 ft. base mould 

460 ft. 8" ogee base 
700 ft. %" qt, round 
52 ft. 3%" plate rail 
260 ft. picture mould 
100 lin. ft, beam ceiling 12" x 6" 

Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement 1%" treads, % n risers, 7%" x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 
8 doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded head, outside casing and corner boards 4" wide, IVh" thick, 6" moulded 
head. 

2 sets sliding doors 2 '6" x 7 '6" x 2*4 " 
1 front door 3'6" x 7'0" x 2%" 
1 vestibule door 3'6" x* 7'0" x 2*4" 

(Continued on next page.) 
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2 rear doors 2 '8" x 7'0" x 1%" 

2 doors 2 '6" x 7'0" x 1%" 1st fig. 

3 doors 2'8" x 7'0" x 1%" 

4 doors 2'0" x 7'0" x 1%" 2nd fig. 
4 doors 2'8" x 7'0" x 1%" 

1 window 50" x 48" 1 It. 1st fig. 
window 16" x 16" 

2 windows 36" x 32" 2 It. 
2 windows 30" x 24" 

8 windows 8" x 20" 6 It. 
4 windows 8" x 12" 6 It. 2nd %. 
11 windows 8" x 16" 
1 window 8" x 12" 4 It. 
6 windows 8" x 12" 4 It. cellar sasJi 



BILL OF MATERIAL FOB PLAN NO. 500 

310 en. yds. excavating 
1,250 ctt, ft. concrete 12" wall 

114 perch of stone 18" wall (16^'J 
1,300 yards of interior plastering 

360 yards of exterior plastering 

200 cu. ft. of concrete footing 
1,350 sq* ft. cement floor 
10,000 brick for cross wall 
7,000 brick for chimneys 

36 ft. chimney tile 8" x 12" 

106 ft. chimney tile 8" x 8" 
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700 lin. ft. %» x %" grounds 

3,000 lin. ft. 1" x 2" furring 

20 rolls of building paper 

6 1" x 12" x 16' shelving 

8 1" x 10" x 16' shelving 

200 ft. 6" flooring for cellar doors 

2,800 ft. 6" fencing for roof 

3,200 ft. shiplap 

4,100 ft. 6" lap siding 

3,400 ft. 6" fencing rough floors 

2,000 ft. 6" flg. for attic 

2,000 ft. 7 /s" x 3*4" finished flooring 2nd flg. 

2,600 ft. %" x 2" finished flooring 1st flg. 

600 ft. 7 /s" x 314" porch floor 

2,000 ft. %» x 3i/t" beaded < oiling 

300 lin. ft. 1" x <S" cornice lumber 

400 lin. ft. 1" x 6" 

320 lin. ft. 1" x 12" 

160 lin. ft. 1" x 10" 

400 tin. ft. 1" x 4" 

64 lin. ft. IVs" x 14' 

60 lin. ft. IV x 12" 

128 lin. ft. 1%" x S" 

200 ft. band mould 

500 ft, 3" bed mould 

160 ft. crown mould 

100 ft. 1" qt. round 

150 ft. %" cove 

260 ft. 8" cove base 

320 ft. base mould 

400 ft. X" ogee base 

800 ft. %» qt, round 

(Continued on page 214.) 
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This house, 40' front by 38' deep, has 9 rooms, bathroom and plenty of 
closet room. The height of the ceilings are: Basement 8', first floor 9' and 
the second floor 8'. Cost of plans, $18.00. Cost of building, about $4,500.00. 
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60 ft. 3Mj" plate rail 
320 ft. picture mould 

Stairs to second floor 1%" treads, %" risers with cove, two turned balusters 
to each tread. Stairs to basement l 1 /^" treads, %" risers, 7W x 9" cut for 
stairs. Cupboard to have 3 drawers, 1 flour bin, 1 door below base shelf and 
6 doors above base 1%" thick, paneled. Interior casing 4" wide with a 7" 
moulded ,head, outside casing and corner boards 4" wide, thick, 6" moulded 
head. 

3 sets of sliding doors 2 '6" x 7 '6" x 2*4* 
1 front door 3 '6" x 7'0" x 2W 

1 vestibule door 3 '6" x 7'0" x 
1 rear door 2' 8" x 7'0" x 1%" 

4 doors 2 '6" x 7'0" x 1%" 1st %. 
3 doors 2 '8" x 7'0" x 1%" 

11 doors 2'0" x 7'0" x 1%" 2nd rig. 
1 window 56" x 48" 1 It. 1st fig. 
window 56" x 16" 

6 windows 36" x 32" 2 It. 

1 window 14" x 24" 

2 windows 26" x 24" 

9 windows 36" x 28" 2 It 2nd fig. 

1 window 36" x 20" 

2 windows 24" x 24" 

2 windows 8" x 8" 9 It. 

7 windows 6" x 8" 6 It. attic 

8 windows 18" x 20" 2 It. cellar 



